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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


APPLICATION  FOR  LOAN  AND  GRANT:   Form  H-6l2  CODE  NO.  R-20l(l) 


Form  H-612  is  submitted  herewith. 
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Form   approved 
Pudgpt    Pureau   No.    G3-R610.8 


H-612 


ft 


HOUSING  AND  HOME  FINANCK  AGENCY 

URBAN  RENEWAL  ADMINISTRATION 

APPLICATION  FOR  LOAN  AND  GRANT 

(Slum  Clearance   and  Urban   Renewal    Program) 


ISSTfiUCTIONS:      Prepare    original    and    i    conformed    copies    for    HHFA.       Plact 
original     in   Binder   No.     1,     copies    in    Binders   No.     2,     3.    i,     and    5. 


PKOjrr.T     LOCALITY 

Boston.  Massachusetts 


PROJECT  N»ME 

Fenway  Urban  Renewal  Area 


PROJECT    NIJM5ER 

Mass.  R- 


DATE    RECEIVED    (To    be    filled    m    by    HHFA) 


A.  CORPORATE  NAME  OF  APPLICANT 


Boston  Redevelopment  Authority 


B.  TYPE  OF  APPLICATION 

[xj  Temporary  Loan  and/or  Capital  Grant,  for  project  execution  [complete  all  ftlocksj 
r_)  Temporary  Loan,  for  early  land  acquisition  [Leave  Blocks  D  and  E  blankj 


C.  SUBMISSION 

^J  Initial  application 

[J  Revision  of  previously  approved  application  dated ,  19 ,  for  purpose  of: 

r  J  Change  in  project  area  boundaries       ^  J  Revision  in  Relocation  Grant 

[]  J  Revision  in  Temporary  Loan  \^j   Revision  in  Rehabilitation  Grant 

[]  ']   Revision'  in  Project  Capital  Grant       T  ]  Other  (Explain) 


0.  REPAYMENT  OF  ADVANCES 

Upon  undertaking  this  project,  the  Applicant  will  repay,  with  interest.  Title  I  advances  In  the  sums  Indicated 
and  in  accordance  with  the  contracts  shown  below: 


ADVANCE  CONTRACT  NUMBER 


AMOUNT  OF  CONTRACT 


AMOUNT  ADVANCED  UNDER  CONTRACT 


R  -  i^ 


19^,850 


IQ^fS-iO 


E.  EXISTING  FEDERAL  AUTHORIZATIONS 

Estimated  survey  and  planning  costs  for  this  project,  in  accordance  with  the  most  recent  approved  Survey  and 


Planning  Budget  No. 


,  approved  by  HHFA  on 


,  19^:^: 


$_L 


F.  TYPE  AND  AMOUNT  OF  FUNDS  BEING  APPLIED  FOR 


TYPE 
(Check    applicable    ittm) 


[x]  TEMPORARY  LOAN 


[x]  PROJECT  CAPITAL  GRANT 
[X]  2/3  3/4  Basis: 

Basis       r^  Limited  project   costs 

[^  J  Municipality  with   population  of  50,000  or    less 

I 1  In  Redevelopment  Area,    municipality  with  popu- 

L  J  lation  of  more   than  60,000 


[X]  RELOCATION  GRANT 


[  3  REHABILITATKW  GRANT     '^   ^-'^'..  f^tcA?!' 


TOTAL   AMOUNT 


lk.296.%2 


*  10,759,183 


6'?-?,980 


COMPLETE  ONLY  IF  REVISION 


AMOUNT   OF    CHANGE 
(+)    or     (-) 


(  )i 


(   )  J 


(  )i 


(   )» 


.,.,.?3 


«s  ameBdedi to  date 


r  I  Title  I  of  the  HouiinR  Act  of  1949,  as  amended 
'< 1  prior  to  the  Housing  Act  of  1964 


OSA  DC  PC  ««.  t  229 


(Over) 


H.  CATEGORY  OF  PROJECT  aiGIBILITY 

mter  I'fUian  nuaeral  designation  as  checked  on  Form  H-6120.  Summary  of  Project  Data:       VII 


If  pnject  18  under  "disaster  area"  provisions  of  Section  111  of  Title  I,  check  here:  [J 

I.   APPLICATIOH 

The  /\ppllcant  hereby  applies  to  the  United  States  ot  America  Tor  the  rinanclal   assistance  indicated  In  Block  F 
(•ibove,  under  the  provisions  ot  Title  I  as  identified  In  Block  G  above,   to  aid  in  financing  the  project  described 

in  this  application. 


J.   SUPPORTING  DOCUMDITATION 

The  documentation  submitted  in  support  of  this  application  shall  be  considered  part  of  this  application. 


K.   ESTIMATED  COMPLETION  DATE  OF  PROJECT  EXECUTION   STAGE: 


June 


.  19ZL 


(Conplcte   the  following   estimated  time   schedule  of  major   steps    in  executing   the  project) 


PROJECT  ACTIVITY 


STARTING  DATE 
(Month    and    Year) 


COMPLETION  DATE 
(Month    and    Year) 


1.  Land  acquisition 


October 


1966 


June 


1970 


2.  Relocation  of  site  occupants 


November   I966 


October   1970 


3.  Deuolition  and  site  clearance 


December   I966 


February  1971 


4.  Site  preparation,   including  Installation 
of  project  improvements 


January         I967 


April 


1971 


5.  Disposition  of  land  in  project  area 


February      196/ 


May 


1971 


6.  Rehabilitation  or  conservation,   to  meet 
project  completion  requirements 


July 


1966       June 


1971 


PROJECT  AREA  BOUNDARIES  " 
FiTie  project  area  herein  described  is  the  identical   area  covered'  by  the  Urban  Renewal  or  Redevelopment  Plan  as 


approved  by  the  governing  body  of  the  Local  Public  Agency  on 


,    19. 


(Describe  boundaries  of  project   as   set   forth   in   such  Plan   and  attach   to   this   application) 


M.    EXECUTION 

IN  WITNESS  WEREDF,  the  Applicant  has  caused  this  application  to  be  executed  in  its  name,   and  its  seal-  to  be 


liereunto  fixed  and  attested,  this day  of. 

[seal],,,,,..:  „ ,,,,,., 


, ,    19- 


Rn=;t.r.n   RpHpvrI  fipffipnt    AuthoH  t.Y. 

Corporate   Name    of    Appl  leant 


By. 


Signature 


Development  Administrator 

Title 


City  Hall  Annex 


Boston.  Massachusetts  02108 

City,    State,    and  ZIP   Ctde 


■^t  an  Application    for   Early  Land   Acquisition   Loan,    enter   estimated   effectiye  date  of   the  Contract    for   Loan    and   Grant 
for  project   eTecution    activities.      Complete  Lines   1,    2,    and   3,    and   leave  Lines   4,    5,    and   6   blanit. 

For  an  Application    for   Early   Land   Acquisition    Loan,    delete   the  phrase   "coTered   by   the  Urban    Renewal   or  Redevelopment 
Plan   as  approved"   and   insert    "described   in    the  Resolution    adopted". 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MSS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DaTE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


APPLICATION  FOR  LOAN  AND  GRANT:  Boundary  CODE  NO.  R-20l(2) 

Description 


The  Fenway  Urban  Renewal  project  area  is  bounded  and  described  as  follows: 

That  certain  tract  of  land,  referred  to  as  the  Fenway  Urban  Renewal  Area, 
situated  in  the  City  of  Boston,  County  of  Suffolk,  and  Commonwealth  of 
Massachusetts,  and  bounded  generally  as  follows: 

BEGINNING  at  the  intersection  of  the  extended  westerly  sideline  of  Charles- 
gate  West  and  southerly  sideline  of  Newbury  Street; 

Thence  turning  and  running  easterly  along  the  southerly  sideline  of  New- 
bury Street  and  Newbury  Street  extended  to  the  southwesterly  sideline  of 
Massachusetts  Avenue; 

Thence  turning  and  running  northwesterly  along  the  southwesterly  sideline 
of  Massachusetts  Avenue  to  the  northwesterly  sideline  of  Newbury  Street; 

Thence  turning  and  running  northeasterly  along  the  northwesterly  sideline 
of  Newbury  Street  to  the  northeasterly  sideline  of  Hereford  Street; 

Thence  turning  and  running  southeasterly  along  the  northeasterly  sideline 
of  Hereford  Street  and  across  Boylston  Street  to  the  southeasterly  side- 
line of  Boylston  Street; 

Thence  turning  and  running  southwesterly  along  the  southeasterly  sideline 
of  Boylston  Street  to  the  northeasterly  sideline  of  Dalton  Street; 

Thence  turning  and  running  southeasterly  along  the  northeasterly  sideline 
of  Dalton  Street  to  the  northeasterly  sideline  of  Belvidere  Street; 

Thence  turning  and  running  southeasterly  (but  more  easterly  than  said 
last-mentioned  direction)  along  the  northeasterly  sideline  of  Belvidere 
Street  to  the  northwesterly  sideline  of  Huntington  Avenue; 

Thence  turning  and  running  northeasterly  along  the  northwesterly  sideline 
of  Huntington  Avenue  to  the  extended  northeasterly  sideline  of  Harcourt 
Street; 
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Thence  turning  and  running  southeasterly  along  the  northeasterly  sideline 
of  Harcourt  Street  to  the  extended  northwesterly  sideline  of  St.  Botolph 
Street; 

Thence  turning  and  running  southwesterly  along  the  northwesterly  sideline 
of  St,  Botolph  Street  to  the  northeasterly  property  line  of  the  property 
identified  on  the  Property  flap  as  39  St.  Botolph  Street; 

Thence  turning  and  running  northwesterly  along  the  northeasterly  and  north- 
erly property  lines  of  said  39  St.  Botolph  Street  to  the  southeasterly  side- 
line of  Public  Alley  401; 

Thence  turning  and  running  southwesterly  along  the  southeasterly  sideline 
of  Public  Alleys  401,  402,  and  403  to  the  northeasterly  sideline  of  Cumber- 
land Street; 

Thence  turning  and  running  southeasterly  along  the  northeasterly  sideline 
of  Cumberland  Street  to  the  northwesterly  sideline  of  St.  Botolph  Street; 

Thence  turning  and  running  southwesterly  along  the  northwesterly  sideline 
of  St.  Botolph  Street  to  the  southwesterly  property  line  of  the  property 
identified  on  the  Property  Map  as  145  St.  Botolph  Street  (Charles  C. 
Perkins  School) ; 

Thence  turning  and  running  northwesterly  along  the  southwesterly  property 
line  of  said  145  St.  Botolph  Street  (Charles  C.  Perkins  School)  to  the 
southeasterly  sideline  of  Public  Alley  404; 

Thence  turning  and  running  southwesterly  along  the  southeasterly  sideline 
of  Public  Alley  404  to  the  northeasterly  sideline  of  Public  Alley  405; 

Thence  turning  and  running  southeasterly  along  the  northeasterly  sideline 
of  Public  Alley  405  extended  to  the  midline  of  the  right-o-^-way  of  the 
main  line  of  the  New  York,  New  Haven  &  Hartford  Railroad  (said  midline 
being  the  boundary  of  the  South  End  Urban  Renewal  Project  Area,  No.  Mass. 
R-56); 

Thence  turning  and  running  southwesterly  along  the  midline  of  the  New 
York,  New  Haven  &  Hartford  Railroad  right-of-way  to  the  southwesterly 
sideline  of  Ruggles  Street; 

Thence  turning  and  running  northwesterly  along  the  southwesterly  sideline 
of  Ruggles  Street  to  the  southeasterly  sideline  of  Annunciation  Road; 

Thence  turning  and  running  southwesterly,  southeasterly,  southwesterly 
and  northwesterly  along  the  southeasterly,  northeasterly,  southeasterly 
and  southwesterly  sidelines,  respectively,  of  Annunciation  Road  to  the 
southeasterly  sideline  of  Parker  Street; 
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Thence  turning  and  running  southwesterly  along  the  southeasterly  sideline 
of  Parker  Street  to  the  extended  southwesterly  sideline  of  Ward  Street; 

Thence  turning  and  running  northwesterly  along  the  southwesterly  sideline 
of  Ward  Street  to  the  southeasterly  sideline  of  St,  Alphonsus  Street; 

Thence  turning  and  running  southwesterly  along  the  southeasterly  sideline 
of  St.  Alphonsus  Street  to  the  southwesterly  sideline  of  McGreevey  Way; 

Thence  turning  and  running  rjorthvrera-tojriy  al.ang  the  southwesterly  sideline 
of  McGreevey  Way  and  thence  of  Longwood  Avein\v?  b-.  +.-he  so^^vi.— ^^t,erly  sif^g- 
line  of  Huntington  Avenue; 

Thence  turning  and  running  southwesterly  along  the  southeasterly  sidelinv. 
of  Huntington  Avenue  to  the  extended  northeasterly  sideline  of  Francis 
Street; 

Thence  turning  and  running  northwesterly  along  the  n^^rtheasterly  sideline 
of  Francis  Street  to  the  northwesterly  sideline  of  Netherlands  Road; 

Thence  turning  and  running  southwesterly  along  the  northwest erlj;-  sideline 
of  Netherlands  Road  to  the  corporate  limits  of  the  City  of  Boston; 

Thence  turning  and  running  generally  northeasterly  along  the  corporate 
limits  of  the  City  of  Boston  to  the  southeasterly  sideline  of  the 
Massachusetts  Bay  Transportation  Authority  right-of-way; 

Thence  turning  and  running  northeasterly  along  the  southeasterly  sideline 
of  the  Massachusetts  Bay  Transportation  Authority  right-of-way  to  the 
northeasterly  sideline  of  Park  Drive; 

Thence  turning  and  running  southeasterly,  northeasterly  and  northerly 
along  the  northeasterly,  northwesterly  and  westerly  sidelines,  respec- 
tively, of  Park  Drive  to  the  extended  northeasterly  sideline  of  Ipsx^"ich 
Street; 

Thence  turning  and  running  northwesterly  along  the  extended  northeasterly 
sideline  of  Ipswich  Street  to  the  northwesterly  sideline  of  Boylston 
Street; 

Thence  turning  and  running  northeasterly  along  the  northwesterly  sideline 
of  Boylston  Street  to  the  extended  westerly  sideline  of  Charlesgate  West; 

Thence  turning  and  running  northerly  along  the  extended  westerly  sideline 
of  Charlesgate  West  to  the  point  of  beginning. 
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APPLICATION  FOR  LOAN  AND  GRaNT  BINDER  NO. 

P.-JIT  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  jykbS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


Labor  standards  code  no.  R-202 


An  approved  form  H-6iJ-7,  Determinatitn  of  Prevailing  Salaries  of  Technical 
Pjsitijns,  is  on  file  with  the  Boston  Redevelopment  Authority. 


f       Mass.  R-   /R-202 


1  of  1 


(,-1 


> 
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APPLICATION  FOR  LOAN  AMD  GRANT  BINDER  NO. 

PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


PROJECT  PHOTOGRAPHS  CODE  NO.  R-203 

Project  photographs  are  submitted  separately  with  this  report,  and  include: 

(1)  One  aerial  photograph  showing  the  entire  project  area. 

(2)  A  series  of  four  closeup  photographs  illustrating  existing 
blighting  conditions  and  structures  considered  to  be  subject 
to  clearance,  conservation  or  reconditioning. 

(3)  Foiir  photographs  of  architectural  drawings  or  models  of  the 
project  area  after  completion  of  the  project. 


Ms^s.  R_  Jii-p.03  1  of  1 
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APPLICATION  FOR  LOA]M  AND  GRAIW  BINDER  NO. 

PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


COMMUNITY  REQUIREMENTS  DATA  CODE  NO.  R-211 


Evidence  establishing  the  ability  of  the  City  of  Boston  to  meet  all  code 
adoption  and  enforcement  requirements  as  well  as  general  plan  requirements 
with  respect  to  the  project  is  contained  in  the  latest  submission  for  re- 
certification  of  the  Workable  Program  for  Community  Improvement. 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:  FINAL  PROJECT  REPORT 
in       PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:    Basis  for  Boundary  CODE  NO.  R-212(l) 

Revisions 


Not  applicable. 


^ 
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APPLICATION  FOR  LOAN  AND  GRaNT  BINDER  NO. 

PART  I:  FINAL  PROJECT  REPORT 
4        PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Project  SUBiyilSSION  DATE: 

Bostrn  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:   Project  Area  Maps  CODE  NO.  R-212(2) 

The  following  maps  are  submitted  under  separate  cover: 

Map  5-  Existing  Land  Use 

Map  6;  Building  Deficiencies  and  Proposed  Treatment  Areas 


Mass.  R-   /R-2'.^(2)  1  of  1 


APPLICATION  FOR  LOAN  AND  GRaNT  BINDER  NO. 

PART  I:  FINAL  PROJECT  REPORT 
il    PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:      Form  H-6120  CODE  NO.  R-212(3)(a) (l) 


Form  H-6120  is  attached  herewith. 
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roved 
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H-6120 

(11-63) 

^ 

HOUSING     AND     HOME     FINANCE     AGENCY 

URBAN  RENEWAL  ADMINISTRATION 

SUMMARY    OF    PROJECT    DATA 

(Urban   Renewal    Program) 

PROJECT     LOCALITY 

Boston,   Massachusetts 

PROJECT     NAME 

Fenway  Urban  Renewal   Area 

PROJECT    NUMBER 

Mass.   R- 

CONGRESSIONAL    DISTRICT     IN    WHICH 
PROJECT    AREA     15    SITUATED 

INSTRUCTIONS:      Place    original    and    2    copies    in    Binder    No.     1,     and   one    copy    each    in    other    binderi. 

A.     CATEGORY   OF    PROJECT    ELIGIBILITY    (Check    one;     see    Urban    Renewal    Manual.    Chapter    3-7) 

CATEGORY 

PRESENT   CHARACTER   OF    AREA 

EXTENT  OF   PRESENT 
DEVELOPMENT 

PROPOSED  REUSE 

[J    I 

Predominantly  residential 

Built   up 

Any 

[Jn 

Predominantly   residential 

Predominantly  open   land 

Any 

LDni 

Not   predominantly   residential 

Built   up 

Predominantly   residential 

[J   IV             . 

Not   predominantly   residential 

Predominantly  open   land 

Predominantly   residential 

r  "]  V         Nonresidential 
•--^                 Exception 

Not   predominantly   residential 

Built   up 

Not   predominantly   residential 

r  "1  yi       Nonresidential 
LJ    ''            Exception 

Not   predominantly  residential 

Predominantly  open   land 

Not   predominantly   residential 

fYl  WIT     College,    University, 
L^J  ^"          or  Hospital 

Any 

Built   up 

Any 

•-* 

rn  VTTT  College,    University, 
LJ   ^il'       or  Hospital 

Any 

Predominantly  open    land 

Any 

[]    IX 

- 

Open    land 

Predominantly  residential 

[]X 

- 

Open    land 

Not   predominantly  residential 

rn  y.       Area  Redevelopment 
LJ  *-^            Exception 

Not   predominantly  residential 

Built  op 

Not   predominantly  residential 

r  ~l  TTT     Area  Redevelopment 
LJ  *"         Exception 

Not   predominantly  residential 

Predominantly  open    land 

Not   predominantly  residential 

n 

B.   TYPE  OF  TREATMENT  OF  AREA                                                                \ 

[^3   CLEARANCE  AREA  ONLY    (Complete   Bloekt    C,    F,     and   G)         \ 
[1   OONSERVATIW  AREA  ONLY  (Complete  Block,   C.    H.    and  I)  \ 
P^   OCKeiNATIO*  OF  CLEARANCE  AND  OONSEKVATICW  SECTIONS   (Complete  Block,   C   lArougA   I) 

SUBMITTED    BY: 

\ 

\                                                                                     

4^ 

Date                                                                                \                                                      Signature 

Boston  Redevelopment  Authority                                 Development  Administrator 

IP 

Loeml    Pablie  Agency                                                            \                                                    Title 

G 
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C.    EKVIROMMENTAL  OEFICIEKCIES   (Check   and  complete  one) 

[|  J  No  change    in  descriptions   (iTen  on  Form  R-6101,    Urban  Renewal  Area  Data, 
Mnf\   .1,     •nhmittoH    for    this    prnJArt    nn                                                     ,     1<>          ._. 

i      ^3  ^*  following  descriptions 

CONDITION 

DESCRIPTION  OF  EXTENT  TO  WHICH  CONDITION   EXISTS 

fCive    source   of    information.      If  addii  ional    tpaee    i$    rtqmirtd, 
continue    on    a   plain    $kett    and    attach    to    tkii    form) 

1.    Overcrowding  or    improper   location 
of  stroctares  on  the    land 

See  attached  pages 

2.    EzcessiTe  dwelling  nnit  density 

See  attached  pages 

8.    ConTersioas   to   incompatible   types   of 
uses,    snch  as   roominghooses  among 
family  dwellingi 

See  attached  pages 

--^ 

4.   Obsolete  bailding  types,    such  as    large 
residences  or  other   boildings  which 
through   lack  of  nse  or  nwintenance 
^      haTe  a  blighting   influence 

See  attached  pages 

6.   Detrimental    land  uses  or  conditions, 
snch  as    incampatible  nses,    stractarea 
in  mixed  nse,    or  adrerae   iaflaencet 
from  Boise,    smoke,    or   fmses 

See  attached  pages 

6.   Unsafe,    congested,    poorly  designed, 
or  otherwise  deficient  streets 

See  attached  pages 

T.    Inadeqaate  pnblic  ntilities  or 

ccmnnnity  facilities  coDtribntiag  to 
ansatisfactory   liTiag  conditions  or 
economic  daeliae 

See  attached  pages 

m 

1.  Other  MMllr  iigalf learnt  •■Tiroawatal 
defieUaeies 

See  attached  pages 

L 
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.120  (n-'S3) 

(C.nmplflc    till 

DATA    OH    PROJECT    AREA 

^    pngc    only    if  project    arm    mrlutlny    bnth    c  Irnrancr    and   con^ 

•rvat  ion    lert  ion-;) 

D.   PRESENT  CHARACTER,    CONDITION  OF  BUILDINGS,   AMD  PROPOSED  LAND  USES 

(Arfa<    thall    bf    sho„n    to    nrarftt    tenth    of    an    acre.     Tnial    area    vithm    perimeter    boanduriet    of    the   project    shit  I    b' 
accounted   for,     excepting    only    any    interior    arcat    «/.ir/i    have    been    excluded    from    the   project    area.       i(enninft    of    termt 
ere    identical    with    those    in    Urban    Henercal    Manual,    Ch.     3-7,     and   material    in    Ch.    3- 1    under    the    heading    "Building 
Deficiencies") 

^ 

ITEM 

ACREAGE 

COHDITION    OF 
BUILDINGS 

ACREAGE 

BY 
PROPOSED 
LAND  USES 

T0T4L 

py     PRFSENI     CHARACTER 

BY    PROPOSED 
ACOU 1 5  IT  ION 

IMPROVED 

J  N  1  M  - 

ROVED 

TOTAL 
BUI LDINGS 

NUMB  PR 
WITH 

DEFI- 
CIENCIES 

WITH 

8LDGS.    OR 

STREETS 

W/OTHER 
IMPROVE- 
MENTS 

I 

p 

TO    BE 
ACQUIRED 

NOT 

TO    BE 

ACQUIRED 

TOTAL 

507.3 

ON 

vo 
en 

13415 

k.9 

22f.3 

1^3.0 

1,016 

546 

507.? 

1.    Strrels,    Alleys,    Public 
RiKht«-of-Way,    Total 

118.2 

117.9 

.3 

2.0 

116.2 

1 

1^4.9 

1 

«,   Major  Transportation 

9.5 

9.5    J:      1    0 

0 

9.5 

20.4 

1 

(1)  With   Federal 
Highway   Aid 

Q.4 

(2)   Without    Federal 
Highway  Aid 

;::::::          >     .    t  .      '                    '':     '  . 

0 

b.    Other  Streetsu  Alley*. 
Public  Rights- of- Way 

108.7 

108.21. 

2.0 

106.7 

lOS-1 

-.3    _ 
5.3 

1 

2.    Reaidential,    Total 

158.2 

61.2 

94.7 

. 

8.0 

150.2 

695 

46? 

lUl.U 

a.    Dwelling  Purposei 

1^9.0 

45.6 

1.1 

2.3 

8.0 

41.0 

695 

462 

39.5 

b.    Related  Public  or 
Semipublic  Purposes 

109.2 

15.6 

93.6 

\ 
0 

0 

109.2 

0 

0         -101.9 

A.    Nonresidential,    Total 

230.9 

188.8 

39.8 

2.3 

lif.3 

216.6 

321 

86 

2^1.0 

B.    Commercial 

30.5 

21.8 

8.7 

0 

l.k 

23.1 

100 

45 

27.7 

b.    Industrial 

13.6 

10.7 

2.8 

.1     : 

1.2 

12.4 

22 

8 

0 

c.    Public  or  Semipublic 
(Inst  itut  ional) 

186.0 

156.3 

28.3 

I'h      \ 

5.3 

180.7 

199 

33 

203.3 

d.    Open   or   Unimproved 
Land   Not    Included    in 
3a,    b,    or   c   above 

.8 

.8 

.k 

.4 

E.   COKTEMPLATEO  TREATWENT 

ITEM 

TOTAL   NUMBER 

NUMBER  TO   BE 
CLEARED 

NUMBER 
DESIGNATED   FOR 
REHABILITATION 

NUMBER   TO    BE 

RETAINED 

WITHOUT 

TREATMENT 

NUMBER 

FOR   WHICH 

TREATMENT    NOT 

YET  DETERMINED 

1,    Area  (in  Acrei)    of  Parcel 
Buildings 

With 

250.0 

20.1 

Ul.8 

188.1 

0 

2.    All  Buildings 

1,0 

B 

RA      Other 

367 

468 

0 

16          1 

k-T            3h 

B.    Residential  Buildings 

695      1 

09             21 

3^2 

233 

0 

b.    Nonresidential  Buildings 

321 

38 

13 

35 

235 

0 

S.   All  Dwelling  Units 

6,539        ^ 

56 

llfO 

^,6q? 

?,?40 

0 

1*     B.    In  Buildings  With  Defi 

:iencies 

i^,l89        3 

56 

llj^O 

3,693 

0 

0 

b.    Id  Standard  Bnildings 

2,350         L] 

LO 

0 

0 

2,240 

0 
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F.   PRESENT  CHARACTER,    CONDITION  OF  BUILDINGS, 

(Arrat    ihall     be    shown     to    nearest     tenth    of 
Uanual,    Ch .     3-2:    material     in    Ch.     3-1    under 
"Clearance    and    Redevelopment") 

AND  PRO 

an    acre, 
the    hec 

POSE 

Me 
Jing 

D  LAND  USES 

aning-!    of    terms    are     identical    <,ith     those     in    Urban    Renewal 
"Building    Deficiencies":     and    criteria    in    Ch.      10-1     for 

4 

ITEM 

ACRE/ 

A 

CONDITION   OF    BUILDINGS 

ACREAGE 
BY 

PROPOSED 
LAND 
USES 

TOTAL 

BY    PRESENT    CHARACTER 

\}t    PROPOSED 
ACOUISITION 

TOTAL 
BUILD- 
INGS 

NUMBER 
WITH 
DEFI- 
CIENCIES 

NUMBER      NUMBER 
STRUG-    VARRANT- 
TURALLY         IHG 

SUB-         CLEAR- 
STAND-     AHCE    TO 
ARD    RE-     REMOVE 
OUIRING    BLIGHT- 
CLEAR-     ING     IN- 
ANCE       nUENCE: 

IMPROVED 

UN  IM- 
PROVED 

WITH 
BUI LD- 
INGS    OR 
STREETS 

W  ITH 
OTHER 

IM- 
PROVE- 
MENTS 

To'lBE 

A^- 
OUIF^EO 

\ 
\ 

NOT    TO 
BE    AC- 
OUIREO 

TOTAL 

29.0 

25. 1^ 

2.8 

.8 

19.7 

9.3 

172 

155 

101 

68 

29.0 

1.    Streets, Alleys,    Public 
RightB-of-Wny,    Total 

5.7 

5.7 

0 

2.6 

2jJ 

2.4 

a.    Major  Transportation 

0 

0 

0 

0 

0 

0 

(1)   With   Federal 
Highway  Aid 

0 

(2)   Without  Federal 
Highway  Aid 

0 

b.    Other  Streets, Alleys, 
Public  Rights-of-Way 

5.T 

5.7 

0 

2.0 

\3.7 

2.4 

2.    Reaidential,    Total 

7.8 

7.5 

.3 

0 

7.8 

1° 

127 

117 

79 

k8 

15.3 

a.    Dwelling  Purposes 

7.8 

7.5 

.3 

0 

7.8 

lo 

127 

117 

79 

h8 

14.2 

b.    Related  Publ  ic  or 
Semipublic  Purposes 

0 

0 

0 

0 

0 

>o 

0 

0 

0 

0 

1,1 

l^onresident ial,    Total 

15.5 

12.2 

2.5 

.8 

9.9 

5.6 

45 

38 

22 

20 

11.3 

a.    Coirmercial 

11.6 

9.6 

2.0 

0 

l.h 

k.2 

25 

23 

20 

3 

7.0 

1      b.    Industrial 

1.2 

.9 

.3 

0 

1.2 

0 

6 

5 

1 

5   ' 

0 

c.    Public  or   Semipublic 
(institutional) 

1.9 

1.7 

.2 

0 

.9 

1.0 

iif 

10 

1 

12 

4.3 

d.    Open   or   Unimproved 
Land  Not    Included    in 
3a,    b,    or   c   above 

.8 

.8 

.k 

.h 

i                      :                      1 

I;!::;:;;:;:...:, ::;,:;;.::;:.::: ::;..., j [,,  .:...: 
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G.   CONTEMPLATED  TREATMENT                                                                                                                                                                                                           | 

i                                     ITEM 
1 

TOTAL   NUMBER 

NUMBER  TO    BE 
CLEARED 

NUMBER 
DESIGNATED  FOR 
REHABILITATION 

NUMBER   TO    BE 

RETAINED 

WITHOUT 

TREATMENT 

NUMBER 

FOR   WHICH 

TREATMENT    NOT 

YET   DETERMINED 

1.    Area  (in   Acres)    of  Parcels  With 
Bni Idings 

19.7 

17 

•5 

0 

4.2 

0 

2.;  All  Buildings 

172 

BM 

Other 

0 

3 

0 

135 

3^ 

a.    Residential  Buildings 

127 

106 

21 

0 

0 

0 

b.    Nonresidential  Buildings 

45 

29 

13 

0 

3 

0 

a.   All  Dwelling  Units 

576 

h^6 

ll+O 

0 

0 

0 

[-*»«.    In  Buildings  With  Def iciencie* 

k66 

326 

itU) 

0 

0 

0 

b.    In  Standard  Buildings 

no 

110 

0 

0 

0 

0 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PhRT  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MSS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:  Form  H-6120,  Item  C  CODE  NO.  R-212(3) (a) (2) 

Environmental  Deficiencies 


The  following  items  describe  the  extent  to  which  envir'snmental  deficiencies 
are  present  in  the  Fenway  Project  Area: 

1.  Overcrowding  or  Improper  Location  of  Structures  on  the  Land 

An  analysis  of  land  coverage  in  the  project  area  indicates  that  approxi- 
mately 20  percent  of  the  blocks  exhibit  overcrowding  of  structures  because 
they  do  not  meet  the  open  space  requirements  of  the  Boston  Zoning  Code. 

Source:  Sanborn  and  Bromley  Atlases. 

2.  Excessive  Dwelling  Unit  Density 
Not  present. 

3.  Conversions  to  Incompatible  Types  of  Uses,  such  as  Roominghouses 
among  Family  Dwellings 

Because  of  the  expanding  student  population  in  the  project  area,  family- 
type  apartment  units  have  been  subdivided,  and  most  of  the  original  single 
family  residences  have  been  converted  into  multi -dwelling  units  or  room- 
inghouses. Such  conversions  are  not  always  compatible  with  the  original 
layout  and  structural  character  of  the  buildings. 

Many  residential  buildings,  particularly  along  Massachusetts  Avenue  and 
Huntington  Avenue,  have  been  converted  to  commercial  or  mixed  uses,  A 
number  of  these  commercial  uses  are  now  vacant  and  unmaintained,  thus 
having  an  adverse  effect  on  the  surrounding  area. 

Source:  Boston  Licensing  Board;  land  use  surveys  by  the  Boston  Rede- 
velopment Authority, 
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i^,  Obsolete  Building  Types,  such  as  Large  Residences  and  Other  Buildings 
which  Through  Lack  of  Use  or  Maintenance  Have  a  Blighting  Influence 

A  number  of  industrial  and  retail  facilities  in  the  project  area  are  now 
functionally  obsolete.  The  type  of  construction,  mechanical  equipment, 
general  layout,  and  loading  and  servicing  arrangements  lack  adaptability 
to  contemporary  industrial  and  retail  requirements. 

Many  of  the  institutional  facilities  also  are  obsolete,  are  inefficient  and 
expensive  to  operate,  and  cannot  effectively  fulfill  their  functions.  In- 
formation supplied  by  the  Massachusetts  Department  of  Public  Health  indi- 
cates that  a  majority  of  the  existing  hospital  facilities  in  the  area  are 
functionally  obsolete  and  are  inadequate  or  unfit  for  patient  care. 

Source:  Bromley  and  Sanborn  Atlases;  Boston  Redevelopment  Authority 
field  surveys  of  land  use  and  building  conditions;  information  received 
from  the  Bureau  of  Hospital  Facilities,  Massachusetts  Department  of  Public 
Health. 

5,  Detrimental  Land  Uses  or  Conditions,  such  as  Incompatible  Uses, 
Structures  in  Mixed  Use,  or  Adverse  Influences  from  Noise,  Smoke  or  Fumes 

A  number  of  heavy  commercial,  industrial,  and  mixed-use  structures  are  found 
in  the  project  area.  These  uses  generate  truck  traffic,  noise,  dirt  and 
unsightliness  which  are  not  compatible  with  the  adjacent  residential  and 
institutional  uses.  Many  businesses  also  lack  off-street  loading  facilities, 
which  forces  deliveries  to  be  msde  on-street  and  hampers  the  efficient  flow 
of  traffic. 

Many  former  residential  structures  in  the  area  have  been  converted  to  insti- 
tutional use.  Such  conversions,  and  the  uncertainty  as  to  where  the  insti- 
tutions will  expand,  has  caused  a  lack  of  confidence  within  the  residential 
community,  which  in  turn  has  led  to  a  lack  of  proper  building  and  property 
maintenance. 

Source:  Boston  Redevelopment  Authority  surveys  of  land  use  and  building 
conditions;  Sanborn  and  Bromley  Atlases, 

6,  Unsafe,  Congested,  Poorly  Designed,  or  Otherwise  Deficient  Streets 

Several  heavily-traveled  major  arteries  either  border  or  pass  through  the 
project  area.  The  major  radials — Huntington  Avenue,  Brookline  Avenue,  and 
the  Fenway — carry  more  than  20,000  vehicles  on  an  average  weekday.  The 
major  cross-town  street — Massachusetts  Avenue — is  often  congested  because 
of  heavy  volume  (25,000  vehicles  per  day),  heavy  truck  traffic,  and  on- 
street  loading  and  delivery.  During  the  peak  hours,  these  streets  must 
carry  traffic  volumes  well  above  their  intended  capacities.  In  addition, 
traffic  is  often  congested  on  Huntington  Avenue  because  of  a  rapid  transit 
line  located  in  the  center  of  the  roadway. 
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Traffic  flow  on  the  major  business  streets  of  the  area  is  hampered  as  a 
result  of  the  lack  of  adequate  off-street  loading  facilities.  On  Long- 
wood  Avenue,  congestion  is  caused  principally  by  short-term  parking  of  ■ 
visitors,  doctors,  and  others  to  the  nearby  institutions. 

The  numerous  institutions  in  the  area  generate  considerable  traffic,  which 
often  overloads  the  existing  local  street  system.  The  heavy  use  of  resi- 
dential streets  by  this  traffic  is  a  definite  hazard  to  pedestrians, 
especially  the  elderly  and  children.  There  are  high  accident  rates  on 
many  streets  and  intersections.  In  the  past  two-and-one-half  years,  over 
550  accidents  have  been  recorded  in  the  project  area. 

Over  half  the  streets  in  the  project  area  have  been  found  to  be  deficient 
in  paving  and  sidewalks,  on  the  basis  of  field  surveys  undertaken  by  the 
Authority. 

Particularly  acute  in  the  project  area  is  the  problem  of  parking.  The 
institutions  create  a  heavy  demand  for  parking  spaces,  but  only  half  of 
this  demand  can  be  met  by  existing  off-street  institutional  parking  fa- 
cilities, A  Redevelopment  Authority  study  of  parking  requirements  and  •  . 
supply  for  the  institutions  located  within  the  project  area  indicates 
that  the  total  demand  for  parking  is  approximately  14,200  spaces  and  that 
the  institutions  provide  off-street  spaces  for  nearly  7,900  cars,  or 
approximately  56  percent  of  the  demand.  As  a  result,  thousands  of 
students  must  park  in  the  surrounding  residential  streets.  This  situ- 
ation, plus  the  lack  of  adequate  off-street  parking  for  the  residents 
and  shoppers  in  the  area,  constitutes  a  major  blighting  influence,  gen- 
erally impairs  the  attractiveness  of  the  area  for  living,  and  endangers 
the  accessibility  of  emergency  vehicles. 

Source:  Boston  Redevelopment  Authority  traffic,  engineering  and  land  use 
surveys;  information  supplied  by  the  Boston  Traffic  and  Parking  Department 
and  by  local  institutions;  Parking  Survey  by  the  Boston  School  Department; 
Wilbur  Smith  and  Associates,  Renewal  Program  Traffic  Study.  January,  1965. 

7.  Inadequate  Public  Utilities  or  Community  Facilities  Contributing  to 
Unsatisfactory  Living  Conditions  or  Economic  Decline 

a.  Schools 

A  study  of  the  public  schools  in  the  City  of  Boston  prepared  by  Harvard 
University  indicated  that  four  of  the  six  public  schools  in  the  project 
area  are  obsolete  and  recommended  that  they  be  abandoned.  In  addition, 
all  of  the  schools  lack  sufficient  outdoor  recreational  space. 

The  Ira  All  en  School,  built  in  I9OI,  is  of  non-fire-resistive  construction. 
Walls  and  cexlings  show  signs  of  major  leakage,  and  water  seepage  in  the 
basement  indicates  a  foundation  problem.  The  exterior  masonry  needs  ex- 
tensive repointing. 


Mass,  R-   /R-212(3)(a)(2)  3  of  4 


The  Charles.  Perkins  School  is  a  fire  hazard  because  of  its  wood-frame 
Construction,  large  open  hallways,  and  open  staircase.  The  building  is 
heated  by  hand-fired  coal  burners.  There  is  no  artificial  ventilation, 
and  providing  satisfactory  artificial  lighting  would  require  rewiring. 

The  Boys*  Trade  High  School  has  numerous  defects.  Except  for  the  gym- 
nasium and  cafeteria,  which  were  added  in  1958 >  the  building  is  in  poor 
structural  condition.  Structural  cracks  extend  to  the  foundations,  leaks 
and  seepage  are  evident  in  the  basement,  interior  walls  and  ceilings  are 
cracked  and  leaking,  wooden  window  sills  are  rotting,  the  brickwork  needs 
repointing  and  wooden  floors  in  the  main  building  and  the  north  wing  have 
swelled  and  buckled  and  in  places  split.  In  the  classrooms  lighting  is 
below  modern  standards,  and  storage  space  is  inadequate. 

The  Trade  High  School  for  Girls  is  located  in  a  former  town  house  and  is 
functionally  inadequate  for  educational  purposes.  The  small  classrooms  are 
overcrowded  and  the  layout  of  the  floors  is  confusing  and  hazardous.  Arti- 
ficial lighting  is  substandard,  there  is  no  artificial  ventilating  system, 
and  the  heating  system  is  hand-fired.  Facilities  for  modern  educstional 
programs  are  lacking:  the  auditorium  is  in  the  basement,  and  the  gymnasium 
is  a  small  area  with  low  ceilings  and  no  ventilation,  showers,  or  lockers. 

b.  Recreation 

The  major  local  recreational  facility  is  the  Back  Bay  Fens.  Within  the 
Fens,  the  Muddy  River  and  Fens  Pond  are  polluted  because  of  p»or  channel 
characteristics,  sludge  and  mud  deposits,  and  discharges  of  storm  flows 
containing  sanitary  sewage.  The  occasional  flooding  of  this  stream  also  is 
a  major  problem.  The  usefulness  of  the  Fens  is  further  reduced  by  the  heavy 
traffic  that  encircles  it»  poor  lighting,  the  lack  of  modern  recreational 
facilities,  and  inadequate  maintenance.  Except  for  the  Christian  Science 
Park,  small  neighborhood  parks  are  non-existent.  School  playgrounds  are 
inadequate  in  size  and  equipment, 

c.  Street  Lighting 

Nearly  75  percent  of  the  street  lighting  in  the  project  area  is  in  poor 
condition  and  falls  below  current  standards  of  the  Public  Works  Department, 
This  condition  is  hazardous  to  motorists  and  makes  many  sections  of  the 
area  unsafe  for  pedestrians  at  night, 

d.  Utilities 

A  majority  of  the  sewer  conduits  and  water  mains  in  the  project  area  are 
over  fifty  years  of  age  and  are  considered  to  be  in  deficient  condition. 

Source:  Harvard  University,  Boston  Schools-1962;  Charles  a.  Maguire  and 
Associates,  Preliminary  Studies  of  Existing  Utility  Systems.  April  196^; 
Boston  Redevelopment  Authority  engineering  and  land  use  surveys, 

8,  Other  Equally  Significant  Environmental  Deficiencies 

Not  Present 
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APPLICATION  FOR  LOaN  aND  GRaNT  BINDER  NO. 

P.aRT  I:  FINaL  IROJfiCT  REPORT 
PROJECT  NO.  I^IASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:  Statement  of  Basis  for       CODE  NO.  R-212(3)(b) 
Project  Area  Data,  Form 
H-6120 


Between  the  fall  of  1959  and  the  fall  of  I965,  employees,  first  of  the 
Boston  City  Planning  Board  and  later  of  both  the  City  of  Boston  Building 
and  Health  Departments  and  the  Boston  Redevelopment  Authority,  carried  out 
a  series  of  surveys  and  studies  with  respect  to  the  present  character  and 
condition  of  the  Fenway  Urban  Renewal  Area. 

These  surveys  and  studies  included,  among  other  things,  the  investigation 
and  analysis  of  existing  land  use,  building  and  dwelling  unit  conditions, 
environmental  conditions,  and  social  and  economic  characteristics.  From 
these  data.  Map  5:  Existing  Land  Use,  and  Map  6:  Building  Deficiencies 
and  Proposed  Treatment  Areas,  were  prepared. 

Sources  of  survey  and  study  data  include  the  U.S.  Census  of  Population  and 
the  U.S.  Census  of  Housing  of  I96O  and  previous  census  periods,  the  San- 
born Atlas,  the  Bromley  Atlas,  records  of  the  Assessing,  Building,  Real 
Property,  Parks  and  Recreation,  Health,  Fire,  Police,  Traffic,  and  Public 
Works  Departments  of  the  City  of  Boston,  records  of  public  and  private 
health,  welfare  and  group  work  agencies,  and  actual  field  surveys  made  by 
and  for  the  Boston  Redevelopment  Authority, 

In  order  to  qualify  for  Title  I  assistance  under  the  Housing  Act  of  19^9* 
as  amended,  at  least  20  percent  of  the  buildings  in  an  urban  renewal  area 
must  contain  one  or  more  building   '  i'iciencies.  According  to  Chapter  3-1 
of  the  Urban  Renewal  Manual,  a  building  deficiency  is  identified  as,  among 
other  things,  a  deteriorating  condition  because  of  a  defect  not  correctable 
by  normal  maintenance. 

Eligibility  in  terras  of  building  deficiencies  was  established  for  the  Fenway 
Project  Area  by  means  of  an  exterior  survey  of  all  buildings,  undertaken 
during  the  summer  of  1965.  For  each  building  the  three  major  structural  ele- 
ments and  nine  minor  structural  elements  listed  below  were  examined.  The 
results  were  recorded  on  a  "Building  Examination  Schedule,"  and  each  ele- 
ment was  scored  using  a  code  of  one  (no  deficiency  or  deterioration)  to 
four  (deficiency  or  Uctciiox'atiojn  fovciit.&  moro  than  50  ix7rcent  of  the  area, 
length,  or  units). 
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A.  Defects  to  l^.ior  Structural  Elements 

1.  Roof;  sags  or  is  out  of  line 

2 .  Outside  Walls : 

a,  siding  loose,  missing,  or  deteriorated 

b,  out  of  plumb 

c,  out  of  line 

3.  Foundations  (exterior) 

a.  surface  loose,  broken,  or  deteriorated 

b,  sinking  or  out  of  line 

B .  Defects  to  l'4inor  Structural  Elemejits 

1.  Windows :  frames,  sashes  or  glass  broken,  missing,  loose,  or 
deteriorated 

2.  Roof  material:  loose,  missing  or  deteriorated 

3.  Chimney:  deteriorated  or  out  of  plumb 

^■,     Gutters  and  Downspouts:  loose,  missing,  or  deteriorated 

5,  Cornices:  loose,  missing,  or  deteriorated 

6,  Outside  Walls;  finish  loose,  missing,  or  deteriorated 

7 .  Front  Exterior  Stairs; 

a,  steps  worn,  broken,  or  deteriorated 

b.  railings  missing  or  broken 

8.  Rear  Exterior  Stairs; 

a,  steps  worn,  broken,  or  deteriorated 

b.  railings  missing  or  broken 

9 >   Porches  and  Balconies: 

a.  flooring  loose,  missing,  or  deteriorated 

b.  railings  loose,  missing,  or  deteriorated 

c.  foundation  or  piers  deteriorated  or  out  of  plumb  or  line 

The  survey  was  evaluated  to  determine  which  buildings  are  sound  and  which 
are  deficient.  Sound  buildings  are  those  which  have  no  defects,  only  minor 
defects,  or  only  one  serious  defect  to  a  minor  structural  element.  A  defect 
was  considered  minor  if  it  was  of  the  type  correctable  by  normal  maintenance. 
Examples  of  minor  defects  include;   lack  of  paint;  minor  damage  to  windows, 
porches,  or  steps;  and  small  cracks  in  walls  or  chimneys.  If  the  building 
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had  only  one  serious  defect  to  a  minor  structural  element,  it  was  still 
rated  as  sound,  for  the  occasional  repair  or  replacement  of  minor  struc- 
tural elements  was  considered  as  a  part  of  normal  maintenance. 

Deficient  buildings  have  one  or  more  defects  to  a  major  striactural  element, 
or  two  or  more  defects  to  minor  structural  elements  which  are  not  correct- 
able by  normal  maintenance.  Holes,  cracks,  or  missing  materials  covering 
more  than  25  percent  of  walls  or  roof;  unsafe  porches  or  steps;  rotted 
window  sills  or  frames;  and  sagging  walls  are  considered  deficiencies  re- 
quiring more  than  normal  maintenance. 

The  results  of  the  exterior  survey  indicate  that  5^^8  buildings  (53 '9 
percent)  in  the  Fenway  Project  Area  are  deficient. 

A.  Sound  Buildings  NOj_         Percent 

1.  no  defects,  or  defects  correctable 

by  normal  maintenance  30^  30*1 

2.  one  serious  defect  to  a  minor  struc- 
tural element  l62  l6.0 

Subtotal  ^8  i)6.1 

B.  Deficient  Buildings 

1.  defect  to  one  major  structural 

element  108  10.6 

2.  defects  to  two  or  more  major  struc- 
tural elements  228  22.1+ 

3.  defects  to  two  or  more  minor  struc- 
tural elements  but  no  defect  to 

major  structural  elements  212  20 » 9 

Subtotal  ^  13^ 

GRAND  TOTAL  l,0l6  100.0 
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APPLICATION  FOR  LOAN  AimD  GRAi^'T  BINDER  NO. 

Part  I:  FINAL  PROJECT  REPORT 
0        PROJECT  NO.  MSS.  R- 

Fenway  Urban  Renewal  Area  SUBfflSSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:    Determination  of  CODE  NO.  R-212(3)(c) 

Residential  Character 


Not  applicable.  The  project  is  eligible  as  a  Category  VII,  College, 
University  or  Hospital  Project. 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

Part  I:  FINAL  PROJECT  REfORT 
0  PROJECT  NO.  Mass.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:  Distribution  of  Deficiencies    CODE  NO.  R-212(3)(d) 


Two  or  more  environmental  deficiencies  are  present  in  all  parts  of  the 
area  and  are  described  in  Code  No.  R-212(3) (a) (2), 
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APPLICATION  FOR  LOaN  ,J«  GuaNT  BINDER  NO. 

P.JIT  I:  FINAL  fROJECT  REfORT 
PROJECT  NO.  M..SS.  R- 

Fenway  Urban  Renewal  Area  SUBiyilSSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REFORT:   Eligibility  of  Project      CODE  NO.  R-212(iJ-) 

The  Fenway  Area  is  an  eligible  urban  renewal  project  under  Category  VII, 
College,  University,  or  Hospital  Project.  A  Category  VII  Project  is 
exempted  from  the  requirement  of  Section  110(c)  of  Title  I,  that  the 
project  area  must  be  predominantly  residential  in  character  or  must  be 
redeveloped  for  predominantly  residential  uses. 

The  following  eligible  Section  112  institutions  are  or  will  be  located 
either  entirely  within  the  project  area  or  have  or  will  have  their  principal 
buildings  within  the  project  area: 

1.  Affiliated  Hospitals,  Inc. 

2.  Beth  Israel  Hospital 

3.  Boston  Conservatory  of  Music 

4.  Boston  Lying-in  Hospital 

5.  Children's  Hospital  Medical  Center 

6.  Children's  Cancer  Research  Foundation,  Inc.   (Jimmy  Fund) 

7.  Emmanuel  College 

8.  Forsyth  Dental  Infirmary 

9.  Foundation  for  Research  on  the  Nervous  System 

10.  Harvard  Medical  School 

11.  Harvard  School  of  Dental  Medicine 

12.  Harvard  School  of  Public  Health 

13.  iVIassachusetts  College  of  Art 

14.  Massachusetts  College  of  Pharmacy 

15.  Museum  of  Fine  Arts  School 

16.  New  England  Conservatory  of  Music 

17.  New  England  Deaconess  Hospital 

18.  Northeastern  University 

19.  Peter  Bent  Brighara  Hospital 

20.  Simmons  College 

21.  State  College  at  Boston 

22.  Wentworth  Institute 

23.  Wheelock  College 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATEs 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:   Section  112  Qualifications  CODE  NO.  R-212(5) 


Non-cash  local  grant-in-aid  credit  will  be  claimed  for  land  to  be  devoted 
to  hospital  and  educational  use,  in  accordance  with  the  provisions  of  the 
Urban  Renewal  Plan  and  the  requirements  under  Section  112  of  the  Housing 
Act  of  19^9,  as  amended. 

Completed  facilities  and/or  proposals  for  expansion,  in  accordance  with 
the  Urban  Renewal  Plan,  by  institutions  which  are  located  within  the  pro- 
ject area  are  as  follows : 

1.  Beth  Israel  Hospital  on  Brookline  Avenue 
(a)   student  nurses'  dormitory  facilities 

2,  Boston  Conservatory  of  Music  on  Hemenway  Street 

(a)  student  dormitory  facilities 

(b)  classroom  and  teaching  facilities 

3.  Children's  Hospital  Medical  Center  on  Longwood  Avenue 

(a)  medical  offices 

(b)  hospital  research  and  teaching  facilities 

(c)  out-patient  overnight  facilities 

(d)  in-resident  housing 

4.  Children's  Cancer  Research  Foundation  on  Binney  Street 
{a)     hospital  research  and  teaching  facilities 

5,  Enmaamiel  College  on  The  Fenway 

(a)  student  dormitory  facilities 

(b)  classroom  and  teaching  facilities 

6,  Foundation  for  Research  on  the  Nervous  System  on  The  Fenway 
(a)   research  and  teaching  facilnties 


y 
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7.  Harvard  Medical  School — School  of  Public  Health  and  Dental 
Medicine  on  Shattuck  Street 

(a)  off-street  parking  facilities 

(b)  teaching  and  research  facilities 

8.  New  England  Conservatory  of  Music  on  Huntington  Avenue 

(a)  student  dormitory  facilities 

(b)  classroom  and  teaching  facilities 

9.  Northeastern  University  on  Huntington  Avenue 

(a)  student  dormitory  facilities 

(b)  classroom  buildings 

(c)  student  union  building 

(d)  service  and  supply  bu'lding 

(e)  plant  service  facilities 

(f )  off-street  parking  facilities 

(g)  recreational  facilities 
(h)  faculty  housing 

(i)  research  facilities 
(j)  religious  center 
(k)  college  of  nursing 

10.  Peter  Bent  Brighara  Hospital  on  Fr*ncis  Street 
(a)  student  nurses'  dormitory  facilities 

11.  Wentworth  Institute  on  Ruggles  Street 
(a)  student  dormitory  facilities 

12.  Wheelock  College  on  the  Riverway 
(a)  student  dormitory  facilities 
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AMPLICATION  FOR  LOaW  aND  GRaNT  BINDER  NO. 

PhRT   I:   FlivlAL  FROJECT  REI-ORT 
PROJECT  NO.  Mass.  R_ 

Fenway  Urban  Renevral  Area  SUBMISSION  DaTE: 

Boston  Redevelopment  Authority 
Boston,  Ifessachusetts 


PROJECT  aREa  REPORT:  Clearance  and  Redevelopment    CODE  NO.  R-212(6)(a) 
Proposals  and  Extent  of 


Clearance 


The  Fenway  Project  Area  is  built-up  and  meets  the  criteria  set  forth  in 
Chapter  10-1  of  the  Urban  Renewal  Plan  with  respect  to  conditions  war- 
ranting clearance. 

Extent  of  Present  Development 

Seventy-two  percent  of  the  total  project  area  is  built-up,  as  defined  by 
Chapter  3-2  of  the  Urban  Renewal  Manual.  Eighty-eight  percent  of  the  total 
clearance  areas  are  built-up  in  accordance  with  the  same  definition. 

One  of  the  following  conditions  must  exist  in  a  built-up  project  area  of 
which  a  portion  is  proposed  for  clearance: 

(1)  More  than  50  percent  of  the  buildings,  not  including  accessory 
out-buildings,  must  be  structurally  substandard  to  a  degree 
requiring  clearance,  as  determined  by  the  specific  criteria  set 
forth  below. 

(2)  More  than  20  percent  of  the  buildings  must  be  structurally  sub- 
standard to  a  degree  requiring  clearance  and  an  additional  nvim- 
ber,  bringing  the  total  to  more  than  50  percent  of  the  buildings, 
must  warrant  clearance  to  remove  effectively  blighting  influ- 
ences. 

Qualifications  for  clearance  and  redevelopment  activities  are  in  accordance 
with  the  set  of  conditions  in  (l)  above. 

Extent  of  Clearance 

Clearance  and  redevelopment  are  prorosed  for  Z^A   acres  or  6.9  percent  of 
the  built-up  land  area  of  the  project. 
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Clearance  areas  contain  172  tuildings,  of  which  58. 7  percent  (lOl  huildings) 
are  structurally  substandard  to  a  degree  requiring  clearance,  and  a  total 
of  31«^  percent  (5^  "buildings)  contain  major  and  minor  deficiencies.  More 
than  50  percent  of  the  haildings  in  clearance  areas,  consequently,  are 
structurally  substandard  requiring  clearance^ 

In  addition  to  the  58.7  percent  (lOl  buildings)  -which  are  structurally 
substandard  requiring  clearance,  39.5  percent  (68  buildings)  warrant 
clearance  in  order  to  remove  the  following  blighting  influences: 

(1)  Inadequate  and  poorly  designed  streets,  including  narrow  and 
congested  streets  and  local  streets  so  located  as  to  attract 
excessive  through  traffic. 

(2)  Incompatible  land  use  relationships  such  as  industrial  and 
heavy  commercial  uses  which  have  a  lelighting  influence  on 
adjacent  residential  and  institutional  areas. 

(3)  Concentrations  of  obsolete  building  types  and  buildings  with 
extensive  minor  defects  which  are  unsuitable  for  improvement 
or  conversion  and  which  in  turn  adversely  affect  the  practica- 
bility of!  rehabilitation  of  surrounding  areas. 

{k)     Serious  deficiencies  in  off-street  parking  facilities  which 

diminish  the  attractiveness  of  the  area  for  living  and  endanger 
the  accessibility  of  emergency  vehicles. 

(5)  Obsolete  and  inadequate  community  facilities  whose  conditions 
are  unsafe  or  impair  their  usefulness  to  the  community. 

Of  the  166  buildings  in  the  clearance  areas,  135  buildings  are  to  be  cleared 
by  the  Redevelopment  Authority  and  ^k  buildings  are  reasonably  expected  to 
be  cleared  by  private  actions  pursuant  to  the  requirements  of  the  Urban 
Renewal  Plan.   (See  Code  No.  R-213,  Chapter  IV,  Section  403-) 

An  additional  12  buildings  which  are  located  in  rehabilitation  areas  are 
to  be  cleared  in  order  to  revive  obsolete  and  inadequate  community  fa- 
cilities or  to  effectuate  necessary  street  improvement. 
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APPLICA[!?ION  FOE  IDM  AMD  GBtjni  BIIIDER  NO, 

FART  I:      FIML  PK)JECT  REPORT 
PROJECT  NO.  MASS,   R- 

Fenway  Urban  Reneval  Area  SUBMISSION  DATS; 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:  Substandard  Bu?llding  CODE  NO,   R=212(6)(l3) 

Classification 


Substandardness  of  Present  Development  in  Clearance  Areas 

The  condition  of  structures  in  tne  Fenway  project  area  as  a  whole  was  de- 
termined by  field  surveys  of  all  huildings  as  described  in  Code  NOo 
R'=>212(3)('b),  Based  on  the  criteria  descrihed  therein,  53o6  percent  (665 
■buildings)  of  all  buildings  in  the  project  area  were  found  to  he  deficient. 

Two  clearance  areas  are  defined^,  as  s'lown  on  Map  62  Building  Deficiencies 
and  Proposed  Treatment  Areas,  During  the  fall  of  19^5^  staff  of  the  Boston 
Redevelopment  Authority  undertook  interior  surveys  of  conditions  in  96 
buildings  out  of  a  total  of  I3U  in  clearance  area  No,  1  and  of  I7  buildings 
out  of  38  in  clearance  area  No.  2.  The  results  of  -'cue   combined  surveys  are 
indicated  below. 


Clearance  Clearance 

Area_No._^_  ATefi_No._  2 

Total  Buildings  15^  3^ 

Soiond  Buildings  17  0 

Deficient  Buildings  45  9 

Buildings  structurally  72  29 

substandard  requiring 

clearance 


Cj^iteria  Used  to  Classify  B^iildings  as  Structurally  Substandarcl.  Requiring 
Clearance 

A  building  is  classified  as  structurally  substandard  to  a  degree  requiring 
clearance  on  the  basis  of  the  following  criteria; 

(1)  Two  or  more  major  defects,  or 

(2)  One  major  defect  plus  ten  minor  defects, 
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A  defect  consists  of  measurable  deterioration  -which  exceeds  25  percent  of 
the  length,  area,  surface  or  number  of  the  items  surveyed  in  a  building, 

Ma^or  defects  include  significant  deficiencies  to  major  structural  elements. 
Specifically,  they  include  the  following  items? 

(1)  Roof!  Sags  or  is  out  of  line 

(2)  Outside  Walls; 

a»  Siding  loose,  missing,  or  deteriorated 
h.  Out  of  plumb 
c.  Out  of  line 

(3)  Foundations ; 

a»  Surface  loose,  broken,  or  deteriorated 

b.  Sinking  or  out  of  line 

c.  Foundation  walls  deteriorated 

Minor  defects  include  significant  deficiencies  to  minor  structural  elements, 
utility  elements,  or  egress.  Specifically,  they  include  the  following 
items : 

A,  ffinor  Structural  Elements 

1,  Windows  g 

a.  Frames,  sashes  or  glass,  broken,  missing,  loose,  or  deteriorated 

b.  Rooms  without  windows 

2.  Roof  Material!  Loose,  missing,  or  deteriorated 
3«  Chimney!  Deteriorated  or  out  of  plumb 

k»  Gutters  &  Downspouts;  Loose,  missing,  or  deteriorated 

5.  Cornices!  Loose,  missing,  or  deteriorated 

6.  Qutside  Walls;  Finish  loose,  missing,  or  deteriorated 

7.  Front  Exterior  Steps; 

a.  Steps  worn,  broken,  or  deteriorated 

b.  Railing  missing  or  broken 

8.  Rear  Exterior  Steps! 

a.     Steps  worn,  broken,  or  deteriorated 
b»     Railings  missing  or  broken 
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9.  Porches  and  Balconios; 

a.  Flooring  loose;,  massing,  or  deteriorated 
"bo  Railings  loose_,  inissingj  or  deteriorated 
Cs  Fovmdation  or  piers  deteriorated  or  out  of  plumb  or  line 

10,  Inside  Walls; 

ao  Finish  -worn,  loose,  or  mi-ssing 

Td,  Cracks  in  "base  material 

c.  Base  material  loose,  missing^  or  broken 

d.  Evidence  of  leaks 

11.  Inside  Ceilings; 

ao  Finish  vera,  loose,  or  missing 

"b.  Cracks  in  'base  material 

c.  Base  material  loose,  missing^  or  broken 

de  Evidence  of  leaks 

12^  Floors s 

a.  Finish  worn,  loose,  or  missing 
"b.  Flooring  worn,  loose,  or  missing 
c.  Floor  sagging  or  pitched 

13 »  Penthouse; 

a.  Stairs  wosn,  sagging^  or  deteriorated 

bo  Walls  cracked,  broken,  or  deteriorated 

c.  Windows  and  skyligiits  deteriorated 

d.  Windows  &  skylights  opaque  and/or  obstructed 

l^l- .  P}iblic^Ccr5-;ldors; 

a*  Walls  cracked,  broken,  or  deteriorated 

b«  Ceilings  cracked,  broken,  or  deteriorated 

c.  Floors  worn,  sagging,  or  deteriorated 

d.  Stairs  worn,  sagging,  or  deteriorated 

e.  Railings  loose,  broken,  or  missing 

f.  Ligb.ting  fixtures  not  present 

g.  Llg;i.iting  not  operable 
h,.  Debris  present 

1.  Obstr-uctions  present 

15 .  Front  Interior  Lobby  and  Stairs; 

a.  Walls  cracked,  broken,  or  deteriorated 
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b.  Ceilings  cracked^  broken,  or  daterioratsol 

c.  Floors  worn,  sagging,  or  deteriorated 

d.  Stairs  worn,  sagging,  or  deteriorated 

e.  Railings  loose,  broken,  or  missing 

f .  Lighting  fixtures  not  present 

g.  Lighting  not  operable 
h.  Debris  present 

i.  Obstmxctions  present 

16 .  Rear  Interior  Lobby  and  Stairs g 

at  Walls  c?>racked,  broken^s  or  deteriorated 

to  Ceilings  cracked,  broken,,  or  deteriorated 

c»  I'loors  wom^  sagging^  or  deteriorated 

d.  Stairs  vornj,  sagging,  or  deteriorated 

So  Railings  loosej  broken^  or  missing 

f e  Ligliting  fixtures  not  present 

go  Lighting  not  operable 

he  Debris  present 

i.  Obstructions  present 

17,  Basegient; 

ao  Columns^,  piers^  looeo^  mlBslrg^  or  deteriorated 

bi  Ceiling  loose^  miseing^,  or  dstericrated 

Ci  Framing  split,  deteriorated 

do  Impenn-ous  floor,  broken,  deteric:i''ated_,  or  missing 

Br  Doors  and/or  bulki)eads  daterlcrated 

f »  Windows  deteriorated 

g,  Windows  opaq.iie  and/ or  obstructed 

h.  Stairs  deteriorated 

le  Lighting  fixtures  not  present 

j  ,  Llg-hting  not  operable 

lu  Cellar  not  properly  ventilated 

1«  Debris  present 

nia  Yermin  infestation  e-'rf.dent 

n.i  Dampness  and/or  water  present 

Oo  Leaks  and  corrosion  in  plumbing 

p«  Boiler  I'oosi  not  enclosed 

q[a  Boiler  room  not  ventilated 

180  Loading  Flatfonag 

a.  Flooring  loose,  adssing^  o:.-  deterioratr.d 

bs  Railings  loose,  missing^,  or  daterlorated 

Ct.  Structural  members  deteriorated;,  out  of  plurcb  or  lan^; 

d.  Foundation^  plei-s,  detericre.ted,-  or  out  of  line 
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190  Marque  or  Canopy;  Worn;,  sagging^  or  deteric-:.'ated 
B.  Utiraty  Elensnts 

1.  Heat  and  Hot  Water; 

a.  Condition  of  central  heat 
To.     Condition  of  Epace  heaters 

2.  Water  Supply: 

a.  Piped  cold  running  water 

he  Continuous  hot  running  water 

3.  Kitchen  and  Bath: 

a<,  Toilet  -wilthin  dwelling  malt  or  floor 

ho  Toilet  compartment  is  ventilated 

c.  Dwelling  unit  or  floor  has  lavatory 

dt,  Kitchen  within  dwelling  unit 

e.  Dwelling  unit  has  installed  kitchen  sinlt 

f «  Bath  within  dwelling  unit 

h.     Electrical : 

a.  Each  room  has  two  electrical  outletPi 

ho  Installed  fixtures  operahle 

Cc  Wiring  is  enclosed 

do  Knob  and  tube  fixtures  present 

C*  Egress 

Is  .Dwelling  ^mi■'c  nx   floor  has  t'/o  means  cf  egress « 
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APPLICATION  FOR  LOAN  aImD  GRaNT  BINDER  NO. 

P;iRT  I:     FINAL  PROJECT  RElrORT 
PROJECT  NO.  MaSS.   R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DaTE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


PROJECT  AREA  REPORT:    Acquisition  of  Sound       CODE  NO.  R-212(6)(c) 

Properties 

There  are  six  properties  proposed  for  acquisition  which  are  basically 
sound  and  involve  high  acquisition  costs, 

A  property  is  determined  to  be  a  high  cost  property  if  the  total  assessed 
valuation  of  land  and  improvements  amounts  to  $100,000  or  more. 

The  following  properties  must  be  acquired  in  order  to  construct  or  expand 
public  facilities: 

Assessed 
Address  Description    Valuation 

2-6  Westland  Avenue  Commercial  $100,000 
25IB  -  261  Huntington  Avenue  Commercial     170,000 

The  following  properties  must  be  acquired  in  order  to  construct  road 
improvements : 

159A  -  161  Massachusetts  Ave.  Commercial  158,000 
211  -  221  Massachusetts  Ave.  Commercial  185,000 
953  -.'961  Boylston  Street    Institutional   160,000 

The  following  property  must  be  acquired  in  order  to  meet  the  objectives 
of  the  Urban  Renewal  Plan: 

1124  -  1130  Boylston  Street   Residential     120,000 

All  above  propcrt-ics  to  be  cleared  meet  one  or  more  of  the  criteria  in 
R-212<6)(a). 
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APPLICATION  FOR  LOAN  .^wD  GRaIMT  BINDER  NO. 

PiiRT  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 

PROJECT  AREA  REPORT:  Retention  of  Sound  Buildings   CODE  NO.  R-212(6)(d) 

The  Urban  Renewal  Plan  places  emphasis  on  rehabilitation  and  conservation 
rather  than  on  large-scale  clearance  and  redevelopment.  Consequently, 
acquisition  of  structurally  sound  buildings  is  held  to  a  minimum.  Where 
such  acquisition  does  occur,  it  is  clearly  required  by  at  least  one  of  the 
criteria  as  set  forth  in  Code  No.  R-212(6)(a)  whose  purpose  is  to  promote 
and  render  feasible  conservation  and  rehabilitation  activities.  Refer  in 
this  connection  to  Code  No.  R-214. 

Proposals  herewith  were  made  in  full  consideration  of  Section  307  of  the 
Housing  Act  of  1964,  amending  Sction  llO(c)  of  the  Housing  Act  of  19^9, 
whereby  it  was  found  that  the  objectives  of  the  Urban  Renewal  Plan  could 
not  be  achieved  through  more  extensive  rehabilitation  of  the  project  area. 
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APPLICATION  FOR  LOAN  aND  GRhNT  BINDER  NO. 

PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  i"iASS.  R- 

Fenway  Urban  Renewal  Area  SUBMSSION  DaTE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


URBAN  RENEWAL  PLAN  CODE  NO.  R-213 


The  Urban  Renewal  Plan  is  submitted  under  separate  cover. 
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APPLICATION  FOR  LOAN  AND  GRaNT 
PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  IVIASS.  R- 


BINDER  WO. 


Fenway  Urban  Renewal  Area 
Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


SUBMSSION  DhTE: 


REPORT  ON  PLAiMNING 
PROPOSALS: 


Zoning  Proposals 


CODE  NO.  R-2l4(l)(a-c) 


(a)  Zone  District  Changes 

All  zone  district  changes  required  by  proposals  for  the  project  area 
are  shown  on  Map  k:     Existing  and  Proposed  Zoning, 

(b)  Timing  of  Proposed  Zoning  Changes 

The  zoning  district  changes  are  anticipated  to  take  place  after  approv- 
al of  the  plan  by  the  Boston  City  Council. 

_(c)  Local  Planning  Agency  Acceptance  of  Zoning  Proposals 

The  Boston  Redevelopment  Authority  has  the  power  and  duties  of  the 
Local  Planning  Agency.  The  proposed  zoning  changes  and  the  timing  of 
the  proposed  changes  are  considered  acceptable  to  the  Boston  Redevel- 
opment Authority, 
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APPLICATION  FOR  LOAN  AND  GRaNT  BINDER  NO. 

PiS-T   I:  FINAL  PROJECT  REjtORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  ■  SUBMISSION  DaTE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


REPORT  ON  PLANNING     Basis  of  Determination  of    CODE  NO.  R-21i*(2)(a) 
PROPOSALS:  Land  Use 


The  basic  land  uses  proposed  for  the  Fenway  project  area  are  residential, 
medical,  institutional,  commercial,  and  public  uses  relating  to  residen- 
tial community  needs.  The  basis  for  determination  of  these  land  uses  are: 

(1)  the  1965-1975  General  Plan  of  the  City  of  Boston,  dated  March, 

1965; 

(2)  a  land  use  and  marketability  study  conducted  for  a  leading 
private  institution  in  the  area; 

(3)  discussions  with  existing  cultural,  educational,  medical,  and 
religious  institutions  requiring  expansion  to  further  economic 
growth  and  the  City's  tax  and  employment  base;  and, 

(k)     Economic  Base  studies  and  a  Traffic  and  Circulation  Study  con- 
ducted in  196i<'  and  1965  respectively. 

The  Fenway  Project  Area  possesses  numerous  locational  advantages.  It  is 
adjacent  to  the  Prudential  Center  and  near  historic  Copley  Square  and  the 
Back  Bay.  The  Fenway  is  noted  for  an  intensive  concentration  of  out- 
standing cultural,  recreational,  educational,  medical  and  religious  insti- 
tutions. Included  among  the  major  institutions  are  the  Museum  of  Fine  Arts, 
Symphony  Hall,  Northeastern  University,  Wentworth  Institute,  the  New  England 
Conservatory  of  Music,  Harvard  Medical  School,  I^ssachusetts  College  of 
Art,  and  the  Christian  Science  Church.  The  Back  Bay  Fens  is  the  main  rec- 
reational facility  serving  the  project  area.  The  project  area  is  also 
conveniently  located  to  major  public  transportation. 

These  inherent  features  offer  a  rationale  to  revitalize  and  rehabilitate 
the  Fenway  area.  The  improvements  proposed  in  the  Urban  Renewal  Plan  will 
ensure  land  uses  compatible  with  the  character  of  the  present  community, 
providing  for  the  elimination  of  blighting  influences;  the  addition  of 
needed  community  facilities;  and  the  development  of  improved  residential 
housing.  All  of  these  improvements  will  serve  to  upgrade  the  environment 
of  the  total  area. 
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In  addition,  the  proposed  Urban  Renewal  actions  will  provide  a  workable 
framework  for  institutional  growth  in  order  that  expansion  can  be  direc- 
ted and  consolidated  in  a  rational  manner.  The  Land,  Use  Plan  provides 
for  the  development  of  expanded  institutional  growth  properly  planned 
with  respect  to  transportation  and  location.  In  this  way,  the  Plan  pro- 
vides protection  for  the  residential  community  while  at  the  same  time 
takes  advantage  of  the  resources  of  the  area  for  cultural,  educational, 
economic,  social,  and  recreational  development.  In  addition,  the  Urban 
Renewal  Plan  stresses  the  rehabilitation  of  existing  structures,  parti- 
cularly those  in  residential  and  institutional  use. 


# 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

FART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  Mass.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


REPORT  ON  PLANNING    Basis  for  Proposed  Regula-     CODE  NO.  R-2li4.(2)  (b) 

PROPOSALS:  tions,  Controls  or  Restric- 

tions on  Properties  to  be 
Acquired 

The  general  planning  and  design  objectives  discussed  in  detail  in  Chapter  II 
of  the  Urban  Renewal  Plan  indicate  the  basis  for  specific  controls  which  are 
imposed  by  the  Plan  on  properties  to  be  acquired. 
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AEPLICr^TION  FOR  LOAN  AND  GRANT  BINDER  i\IO. 

P.RT  I:  FINaL  PROJECT  REPORT 
PROJECT  NO.  M/-.SS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


REPORT  ON  PLANNING    Adequacy  of  Proposed  Codes     CODE  NO.  R-21i4-(2)  (c) 
PROPOSALS:  and  Ordinances 


Chapter  665  of  the  Acts  of  Mass^-chusetts,  1956,  as  amended,  established 
the  Zoning  Commission  of  the  City  of  Boston  and  provided  for  the  adoption 
of  a  zoning  regulation  for  the  City.  Under  the  provisions  of  Section  1^ 
thereof,  the  zoning  regulation  was  reported  to  the  General  Court  and  be- 
came effective  on  December  3I,  196^.  The  regulation  represents  an  updated 
and  significant  revision  of  the  prior  zoning  regulations,  first  established 
by  Chapter  ^88,  Acts  of  192^.  The  current  submission  for  recertification 
of  the  'workable  Program  for  Community  Improvement,  particularly  Section  II 
thereof,  discusses  progress  under  prior  zoning  regulations,  and  the  pr:ictice 
under  the  new  zoning  regulations.  In  particular,  the  current  statute 
provides  for  mandatory  referral  of  zoning  regulations  to  the  City  Planning 
Board,  and  under  Chapter  652  of  the  Acts  of  I96O,  the  Boston  Redevelopment 
Authority  performs  the  functions  of  this  Board.  Under  the  regulations, 
appeals  for  conditional  uses  are  referred  specifically  to  the  Boston  Redevel- 
opment Authority  for  review  and  a  report.  Within  the  planning  department 
of  the  Authority  is  a  Zoning  Division.  In  addition  to  performing  the 
duties  referred  to  above  this  division  serves  as  the  technical  staff  for 
the  Zoning  Commission.   The  proposed  zoning  changes  included  herein  are 
consistent  with  the  regulations  and  restrictions  to  be  enforced  in  the 
several  use  districts  therein.  The  changes  constituted  such  redistricting 
as  is  necessary  to  reflect  the  provisions  of  the  Urban  Renewal  Plan.  The 
Zoning  Regulations  and  Use  Districts  as  revised  are  current  and  apt,  and 
constitute  adequate  zoning  protection  for  the  project  area. 

Other  codes  and  regulations  applicable  in  the  project  area  are  reflected  in 
Chapter  VIII  of  the  Urban  Renewal  Plan.  Code  No.  R-22l(l)(b)  contains 
a  description  of  the  nature  and  applicability  of  these  codes  and  regulations. 
The  current  submission  for  recertification  of  the  Workable  Program  for 
Community  Improvement,  particularly  Section  I  thereof,  discusses  these  codes 
and  regulations,  progress  thereunder,  and  review  and  revision  efforts. 
Subject  codes  and  regulations  are  adequate  to  protect  both  areas  of  new 
development  and  conservation  areas  within  the  Urban  Renewal  Project  Area. 


Mass.  R-   /R-21ij-(2)(c)  1  of  1 


C  ' 


APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PaRT  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


REPORT  ON  PLAiiNING    Modification  of  Existing       CODE  NO.  R-2l4(2)(d) 
PROPOSALS:  Major  Streets 

The  Fenway  project  area  functions  as  a  corridor  through  which  large  volumes 
of  through  traffic  flow  each  day  between  central  Boston  and  the  southwestern 
suburbs.  At  the  same  time,  the  institutions  themselves  are  generators  of 
considerable  vehicular  traffic,  which  often  conflicts  with  the  through  traf- 
fic and  overburdens  the  existing  inadequate  street  system.  Accordingly,  the 
primary  objective  of  the  Circulation  Plan  is  to  regulate,  channel,  and  dis- 
tribute the  traffic  along  routes  suitable  for  this  function  in  order  that 
maximum  capacities  may  be  achieved  lAfithout  endangering  the  safety  and  physi- 
cal integrity  of  the  community. 

The  proposed  solutions  to  the  circulation  problems  have  been  developed  by 
the  Redevelopment  Authority's  staff  and  its  traffic  consultants  in  connec- 
tion with  the  circulation  principles  established  for  the  overall  transporta- 
tion plan  of  the  City  of  Boston,  on  the  basis  of  studies  of  existing  and  pro- 
jected traffic  flows,  and  in  relation  to  the  proposed  land  uses.  Specific 
proposals  and  solutions  include  the  following: 

(1)  Reduction  and  Redesign  of  Intersections  along  Massachusetts  Avenue 

Massachusetts  Avenue  is  a  major  arterial  in  the  regional  highway 
network  and  will  remain  as  an  important  arterial  in  the  future. 
The  local  streets  intersecting  Massachusetts  Avenue  will  be  closed 
or  redesigned  and  Westland  Avenue  will  be  realigned  to  intersect 
the  Avenue  at  right  angles.  The  elimination  of  poorly  designed 
intersections  will  improve  the  arterial  function-  of  Massachusetts 
Avenue . 

(2)  Widening  of  Massachusetts  Avenue  from  Newbury  Street  to  New  York.- 
New  Haven  and  Hartf  Td  Railroad  Right-of-Way 

It  is  proposed  to  widen  Massachusetts  Avenue  from  Newbury  Street 
to  the  New  York,  New  Haven  and  Hartford  Railroad  right-of-way 
in  order  to  obtain  a  central  traffic  island  and  left  turning  lanes 
for  improved  traffic  operations.  This  widening  will  be  phased  over 
time  and  will  be  accomplished  through  acquisition  and  donation  of 
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additional  right-of-way. 

(3)  Reduction  and  Redesign  of  Intersections  ;^long  Huntington  Avenue 
and  Proposed  Widenings 

Huntington  Avenue  is  presently  a  major  arterial  in  the  regional 
highway  network  but  in  the  future  will  function  primarily  as  a 
mao«r  collector  for  the  Fenway  Area.  The  existence  of  numerous 
local  streets  entering  at  poorly  designed  intersections  seriously 
interferes  with  the  smooth  functioning  of  the  Avenue.  Many  of 
these  minor  intersections  will  be  eliminated  in  the  plan.  In  addi- 
tion, the  Forsyth  Way,  Hemenway  Street,  Parker  Street  intersection 
with  Huntington  Avenue  will  be  redesigned  so  that  the  intersections 
are  at  right  angles.  These  improvements  will  be  accomplished 
through  property  acquisition  and  donation.  In  addition,  the 
Massachusetts  Bay  Transportation  Authority  proposes  land  acquisi- 
tions where  necessary  for  the  widening  of  Huntington  Avenue  in  order 
to  provide  transit  stops  and  lighting, 

(k)     Widening  of  Longwood  Avenue  from  the  Riverway  to  Huntington  Avenue 

Longwood  Avenue  is  presently  overcrowded  at  the  peak  hours  and  Is 
inadequate  to  serve  its  dual  function  as  a  minor  arterial  and  a 
major  collector  for  the  Medical  Center  Complex,  In  order  to  im- 
prove its  future  operation,  Longwood  Avenue  vrill  be  widened.  This 
widening  will  be  accomplished  as  new  development  takes  place  along 
the  avenue, 

(5)  Widening  and  Realignment  of  Edgerly  Rrad 

In  connection  with  the  proposed  residential-commercial  redevelop- 
ment along  Massachusetts  Avenue,  Edgerly  Road  will  be  widened  and 
realigned  to  serve  more  adequately  the  new  development.  Acquisition 
and  donations  of  the  necessary  right-of-way  will  be  employed  to 
accomplish  this  improvement, 

(6)  Widening  wf  Belvidere  Street  and  Haviland  Street  from  West  Newton 
Street  to  Hemenway  Street 

Belvidere  and  Haviland  Streets  will  function  as  a  peripheral  system 
servicing  the  Christian  Science  Church  development  area  and  the 
Prudential  Center,  It  is  proposed,  therefore,  to  widen,  as  far 
as  practicable,  both  of  these  streets  and  to  redesign  the  Haviland- 
Heraenway  and  the  Hemenway-Boylston  intersections.  These  improve- 
ments will  be  accomplished  through  property  acquisition  and 
donation. 
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(7)  Congtruction  of  the  Inner  uelt 

The  proposed  Federally  Aided  Inner  Belt  Expressway  will  bisect  the 
Fenway  project  area  in  a  northwest-sjutheast  direction  through  a 
portion  of  the  Back  Bay  Fens.  The  Plan  proposes  that  this  express- 
way be  in  a  tunnel  and  landscaped  in  such  a  way  as  to  preserve  the 
aesthetic  quality  of  the  Fens.  The  design  is  being  undertaken  in 
collaboration  with  the  Massachusetts  Department  of  Public  Works 
and  the  Metropolitan  District  Commission. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO,  MASS.  R- 


BIKDER  NO. 


Fenway  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


SUBMISSION  DATE: 


REPORT  ON  PLANTJING 
PROPOSALS: 


Exclusions  from  Area 


CODE  NO.  R-2lU(2)(e) 


There  are  no  areas  within  the  perimeter  boundary  of  the  project  to  be 
excluded  from  the  Urban  Renewal  Area. 
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APPLICATION  FOR  LOAN  AW   GEAliT  BINDER  NO, 

PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO,  MASS.  R- 

Fem/aj'-  Urban  Renewal  Area  SUBMISSION  DATE; 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


REPORT  ON  PLANNING  Incidental  Properties  Not        CODE  NO,  R"2l4(2)(f ) 
PROPOSALS:         To  Be  Acquired 

Properties  within  the  clearance  areas  as  delineated  on  Map  63  Building 
Deficiencies  and  Proposed  Treatment  Areas_,  ■which  are  not  designated  for 
acq.'tiisition  on  Map  Is  Property  Map,  are  not  to  he  acquired  at  this  tine. 

Those  properties  located  in  clearance  area  ^bo  1  are  basically  in  harmony 
vith  land  uses  proposed  for  the  project  and  do  not  create  significant 
problems  mth  respect  to  traffic  circulation,  rehabilitation,  or  redevelop" 
ment  parcelse  Those  properties  locatad  in  clearance  area  No,  2  are  clas- 
sified as  deficient,  hut  redevelopment  by  the  present  owner  in  accordance 
•vTith  Urban  Renewal  Plan  objectives  is  foreseeno 

To  the  extent  practicable,  one  or  more  of  the  following  measures  "tri-ll  be 
taken  to  insure  that  properties  conform  to  the  controls  or  standards  es- 
tablished in  the  Urban  Renewal  Piano 

(1)  Enforcement  of  the  applicable  cod.es  and  ordinances  of  the 
City  of  Boston  and  the  Commonwealth  of  Massachusetts, 

(2)  Separate  wi-itten  agreement, 

(3)  Exercise  of  the  power  of  eminent  domain  in  the  event  that 
compliance  cannot  be  secured  by  agreement  or  enforced  by  the 
police  power. 

Controls  for  these  parcels  are  specified  in  Chaptei"  VI,  Code  No,  R-213, 
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APPLICATION  FOR  LOAN  AKD  GRANT  BIl^IDER  NO. 

PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE; 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


REPORT  ON  PLANNING     Adequacy  of  Existing        CODE  NO.  R-2ll)-(2)(g) 
PROPOSALS:  and  Proposed  Facilities 

Based  on  the  I965-I975  General  Plan  for  the  City  of  Boston,  general  neigh- 
borhood renevjal  plans  and  surveys  made  by  and  for  the  Redevelopment  Authority 
staff,  and  studies  made  for  the  Boston  School  Department  and  the  Boston  Rede- 
velopment Authority  by  the  Harvard  Graduate  School  of  Education,  the  existing 
and  proposed  commercial,  community,  recreational,  and  public  service  facilities 
both  -within  and  immediately  adjacent  to  the  Fenway  Project  Area  have  been  deter- 
mined to  be  adequate  to  serve  the  project  area. 
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APPLICATION  FOR  LOAN  hND  GRANT  BINDER  NO. 

Part  I:   FINAL  FROJECT  REPORT 
PROJECT  NO.  l^iASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


REPORT  ON  FLawNING      Relationship  of  Plan      CODE  NO.  R-21iJ.(3) 
PROPOSALS:  to  Neighborhood  Plan 

The  Fenway  Project  Area  is  part  of  both  the  Parker  Hill-Fenway  General  Neigh- 
borhood Renewal  Plan  Area  (R-i^8)  and  the  Back  Bay  GNRP  Area  (R-^7).  The  Urban 
Renewal  Plan  for  the  Fenway  is  in  conformity  with  the  objectives  and  with  the 
land  use  proposals  of  the  GNRP's  for  this  part  of  the  GNRP  areas.  The  GNRP 
reports  have  been  submitted  previously.  Since  the  Boston  Redevelopment 
Authority  is  the  local  planning  agency  as  well  as  the  LPA,  the  local  planning 
agency's  recognition  of  the  plans  are  evidenced  by  the  Authority's  approval 
and  submission  of  the  GNUP's, 

The  Fenway  Area  is  proposed  to  continue,  for  the  greater  part,  as  a  major 
institutional  district.  To  the  northeast  of  the  institutional  complex  is  a 
high-density  residential-commercial  area,  in  which  the  proposed  treatment  is 
principally  rehabilitation.  Within  the  residential  areas,  substandard  struc- 
tures and  non-conforming  and  blighting  uses  will  be  elimiated,  and  new  local 
commercial  and  low-  and  moderate-rental  housing  of  varied  types  will  be  pro- 
vided. This  is  in  keeping  with  the  GNR^  objectives  of  conserving  existing 
neighborhoods  whenever  possible  and  of  providing  maximum  opportunities  for 
new  development. 

The  major  community  facility  proposed  in  the  Plan  is  a  public  plaza  adjacent 
to  Symphony  Hall  to  accomodate  the  relocation  of  the  entrance  to  a  major 
subway  line  in  connection  with  the  widening  of  Massachusetts  Avenue.  In  addi- 
tion, this  plaza  would  serve  as  a  public  open-space  for  the  community.  The 
Back  Bay  Fens  and  other  local  parks  are  proposed  for  extensive  rehabilitation. 
These  park  areas,  as  well  as  existing  and  proposed  schools,  playgrounds,  and 
other  community  facilities,  either  within  the  project  area  or  in  adjacent 
areas,  will  be  adequate  to  serve  the  recreational,  educational,  and  similar 
needs  of  the  area's  residents. 

Proposed  new  streets  and  modification  of  existing  streets  conform  to  the  pre- 
liminary circulation  plans  for  the  Parker  Hill-Fenway  and  the  Back  Bay  GNRP 
areas. 
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APPLICATION  FOP.  LOAN  MD   GR/'Jfi?  BIMDER  NO. 

PART  I;  FINAL  PBOJL'i'CT  BEFOFT 
PEOJECT  NO,  MASS.  R- 

FenT-7ay  Urban  Renewal  Area  SOBMISSION  DATEs 

Soston  Redevelopment  Authority 
Boston,  Massachusetts 


REPORT  ON  PLANNING    Basis  of  Determinations  That   CODE  NO,  R"2l4(4)(a)- 
PROPOSALS;  the  Objectives  of  the  Urban  (^)(<i) 

Renewal  Plan  Cannot  Be 
Achieved  Tnrough  More  Exten- 
sive Rehabilitation 


T!ae  objectives  of  the  Fenway  Urban  Renewal  Plan  cannot  be  achieved  entirely 
through  more  extensive  rehabilitation..  Clearance  is  necessazy  in  those 
areas  where  the  majority  of  the  buildings  are  stracturally  substandard  and 
beyond  the  point  of  economic  j^epair.  Clearance  treatment  also  is  needed  to 
remove  blightinsr  influences  that  exist  in  the  Fenway  .Area.  {See   Code  No. 
R-2i2(6)(a).) 

( a )  Buildings  to  be  cleared  which  are  strj.ct\;rally  sabstandard  and  in- 
feasible  of  rehabilitation. 

Of  the  169  structures  to  be  cleared  in  the  Fenwaj-  Prcject  Area,  101 
structures  were  deteiirlnsd  to  be  strjcturali^r  substandard  and  in- 
feasible  of  rehabilitation.;  based  on  the  dstailed  interior  surveys 
conducted.  (See  Code  No.  .R-21P(6)(b),) 

(b)  Buildin^o  not  included  in  Item  \a)  above  which  H:i2St  be  cleared  to 
reaove  blighting  influences » 

Of  the  169  structures  to  be  cleared.^  68  st.ractures  are  to  be  removed 
because  of  blighting  influences.  The  fcllowing  specific  blighting 
influences  are  to  be  corrected; 

1=  Unsafe  and  Congestr::\  Streets 

2  Incompatible  Land  Uses 

3.  Obsolete  Building  Types 

k.  Inadeqviate  Parking 

5.  Inadeauate  Comm^iriity  Facilitie.-3 
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i^)     Buildings  not  Included  in  Items  (a)  or  (b)  above  which^ must  be 
cleared  in  order  tc  achieve  syeciflc  Plan  o'bjectiveB. 

Kot  applicable. 

(d)  Description  of  consideration  given  during  development  of  the  Urban 

Renewal  Plan  to  proposals  that  would_jresult_ij.i  retention  of  a  greater 
nujuber  of  buildings  \jhicli  are  structurally  sofnd  or  capable  of  rehabil" 
itation. 

The  Fenway  Urban  Renewal  Plan  places  emphasis  on  rehabilitation  and 
conservation  rather  than  on  large  scale  clearance.  Rehabilitation 
surveys  conducted  b"y  the  Authority  in  the  project  area  were  carefully 
designed  tc  measure  t?o,e  feasibility  of  rehab i  11  tation.  Consequently, 
as  far  as  possible,  all  those  buildings  which  pre  structurally  sound 
or  feasible  of  rehabilitation  are  retained  and  only  those  which  are 
reqtiired  to  be  removed  to  satisfy  the  conditions  listed  in  Item  (b) 
above  are  proposed  for  clearance. 
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AMPLICATION  FOR  LOAN  AND  GRAIMT  BINIER  NO. 

PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renexiral  Area  SUBMISSI Ji!  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


REPORT  ON  PLANIvTING  Conformity  with  the  General      CODE  NO.  R-21l4(5)(a) 
PROPOSALS:         Plan  and  the  Program  for 
Community  Improvement 

The  Fenway  Urban  Renewal  Plan  is  in  conformity  with  the  1965-1975  General 
Plan  for  the  City  of  Boston,  dated  March,  1965^  and  with  the  Workable  Program 
for  Community  Improvement,  of  which  the  General  Plan  is  a  part. 


0 
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afplication  for  loan  and  grant  binder  no. 

Part  I:  FINAL  PROJECT  REPOriT 
PROJECT  NO.  M..oi.  R- 

Fenway  Urban  Renewal  Area  SUBMSSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


REPORT  ON  PLANNING    Relationship  of  Urban  Renewal  CODE  NO.  R-2l4(5)(b) 
PROPOSALS:  Plan  to  Local  Objectives 

Definite  local  objectives  respecting  appropriate  land  uses,  improved  traffic, 
public  transportation,  public  utilities,  recrfeational  and  community  facilities, 
and  other  public  improvements  are  identified  in  the  Urban  Renewal  Plan  (Code 
No.  R-213).  The  Plan's  proposals  for  rehabilitation  of  properties-to-remain, 
and  for  public,  private,  and  institutional  redevelopment  specifically  relate 
to  these  objectives. 
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APPLICATION  FOR  LOAN  AM)  GRANT  BINDER  NO. 

PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


REPORT  ON  MINORITY  GROUP  CONSIDERATIONS  CODE  NO.  R-215 


The  project  will  not  result  in  a  substantial  net  reduction  in  the  supply  of 
housing  in  the  project  area  available  to  racial  minority  families. 
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APPLICATION  FfR  LOAN  ANT  GRANT  BINDER  NO. 

PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


REHABILITATION  AND       Specific  Evidence  as      CODE  NO.  R-22l(l)(a) 
CONSERVATI#N  DATA:       to  Required  Factors 


This  report  describes  the  basis  for  rehabilitation  activities  and  a  program 
to  achieve  rehabilitation  •bjectives  in  the  Fenway  Urban  Renewal  Area. 

The  surveys  and  studies  discussed  herein  have  established  that: 

1.  It  is  feasible  to  upgrade  properties  which  will  be  retained  to 
Minimum  i^operty  Rehabilitation  Standards. 

2.  The  area  has  the  environmental  characteristics  necessary  to 
assure  the  success  of  a  rehabilitation  program. 

3.  Rehabilitation  is  economically  justified  in  the  light  of  market 
values  and  rental  levels. 

A  feasibility  study  of  17  typical  residential  buildings  was  undertaken  by 
the  Boston  Redevelopment  Authority  in  conjunction  with  the  Federal  Housing 
Administration.  Rehabilitati.»n  surveys,  interviews  with  the  residents, 
appraisals  and  rehabilitation  cost  estimates  were  prepared  and  evaluated. 
By  correlating  the  results  to  comparable  conditions  within  the  area,  satis- 
factory projections  were  made  which  indicate  that  reha'jilitation  is  feasible 
for  those  structiires  which  are  to  be  retained. 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


REHABILITATION  AND       Rehabilitation  and         CODE  NO.  R-22l(l)(b) 
CONSERVATION  DATA:      .Conservation  Rer^ort 


Basis  of  Property  Rehabilitation  Standards 

The  property  rehabilitation  standards  contained  in  the  Urban  Renewal 
Plan  were  formulated  under  the  policy  of  the  Boston  Redevelopment 
Authority  to  establish  a  program  of  rehabilitation  which  will  provide 
decent,  safe  and  sanitary  accommodations  for  the  persons  who  reside 
in  or  otherwise  occupy  the  structure.   Such  standards  incorporate,  by 
reference,  appropriate  state  and  city  codes  and  ordinances,  which  are 
considered  minimum  levels  to  be  achieved  for  the  protection  of  the 
public  health  and  safety. 

1.  Adequacy  of  Codes  and  Ordinances 

The  Federal  Housing  Administration  considers  that  the  local  codes  and 
ordinances  are  adequate  to  bring  properties  to  an  acceptable  level  with 
respect  to  F.H.A.  standards  of  rehabilitation.  The  differences  between 
such  codes  and  ordinances  and  Federal  Housing  Administration  Minimum 
Property  Standards  in  this  locality  are  not  suljstantial.  Consequently, 
the  use  of  such  codes  and  ordinances  as  a  basis  for  achieving  Property 
Rehabilitation  Standards  substantially  meets  the  requirements  jf  state 
and  local  law  and  the  federal  insuring  authority  involved.  Moreover, 
under  the  policies  of  local  financing  bodies  and  FHA  Section  220  certi- 
fication, rehabilitation  mortgages  will  be  available  where  rehabilitation 
is  consistent  with  such  codes  and  ordinances.  This  financing  is  available 
for  residential  properties  within  other  urban  renewal  projects  in  the  City 
of  Boston. 

The  Minimum  Property  Rehabilitation  Standards  as  contained  in  the  Urban 
Renewal  Plan  are  applicable  to  all  buildings  scheduled  to  be  retained  in 
the  project  area .  These  standards  provide  for  the  general  repair  and 
improvement  of  neglected  biiildings,  the  elimination  of  unsafe  and  unsani- 
tary conditions,  and  for  improved  •uilding  and  property  maintenance. 
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The  Fenway  Urban  Renewal  Plan  also  contains  provisions  for  the  enforce- 
ment of  the  Minimum  Property  Rehabilitation  Standards.  In  the  event 
that  a  property  owner  refuses  to  comply  with  such  standards,  or  if  the 
structure  is  infeasible  to  rehabilitate  due  to  physical  condition,  the 
Boston  Redevelopment  Authority  may  acquire  the  property  and  either 
demolish  the  improvements  therein  or  sell  the  property  subject  to  re- 
habilitation in  accordance  with  the  Plan, 

2,  Actions  Taken  to  Adopt,  Revise,  or  Amplify  Code  Standards 

The  code  standards  herein  are  basic  safeguards  of  the  rehabilitation 
program.  They  are  consistent  with  state  law  and  are  in  fact  partly  a 
direct  legislative  product.  They  correspond  substantially  to  the  re- 
quirements of  the  Federal  Housing  Administration  and  to  the  practices 
of  lending  institutions  in  urban  renewal  areas.  In  addition,  they  are 
responsive  to  changing  conditions  and  practices.  Refer  in  this  regard 
to  the  current  submission  for  recertification  of  the  Workable  Program 
for  Community  Improvement,  particularly  Section  I  thereof.  As  discussed 
therein,  code  standards  are  under  current  and  continuing  review  by  the 
several  committees  and  agencies  concerned,  and  by  the  Redevelopment 
Authority  itself.  Liaison  is  maintained  with  these  groups  as  well  as 
with  federal  agencies  involved  and  the  local  financial  community  by  the 
Redevelopment  Authority  staff.  Appropriate  recommendations  for  adoption, 
revision,  or  amplification  of  standards  are  made  as  the  need  appears. 

3.  Rehabilitation  Requirements 

(§)  FHA  Requirements  and  Adaptability 

It  is  expected  that  FHA  will  participate  in  the  financing  of 
rehabilitation  of  residential  buildings  in  the  project  area. 
Based  upon  meetings  and  surveys  of  typical  properties  with 
FHA  representatives,  FHA  requirements  can  be  enforced  and  are 
feasible  to  employ. 

(b)  Other  Requirements 

All  other  properties,  residential  or  non- residential,  which 
are  to  be  retained  in  the  area  and  are  not  in  need  of  or  re- 
questing FHA  financial  assistance  will  meet  the  Minimum 
Property  Standards  of  the  Urban  Renewal  Plan  and  state  and 
local  codes  and  ordinances  as  applicable. 

B ,  Basis  of  Finding  of  Feasibility  of  Property  Rehabilitation 

The  staff  of  the  Boston  Redevelopment  Authority,  together  ;d.th  FHA 
representatives,  undertook  a  study  of  the  structures  which  are  to  be 
retained.  The  purpose  of  the  study  was  to  determine  the  feasibility 
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of  renel^n.ng  these  individual  structures.  Based  upon  analysis  of  the  data 
ctllected,  rehabilitation  was  found  t»  be  feasible. 

A  letter  from  the  FHA  indicating  that  rehabilitation  is  feasible  in  the 
Fenway  Project  Area  will  be  submitted  at  a  later  date. 

1.  Summary  for  Typical  Prtperties  of: 

(a)  Anticipated  Extent  of  Repairs  and  Improvements: 

The  following  is  a  list  of  the  typical  properties  I'jhich  have 
been  studied  by  cur  staff,  giving  the  anticipated  extent  of  re- 
pairs necessary  tr  have  these  properties  brought  up  to  the 
iVlinimum  Property  Standards. 
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Tyoical  Structure  #1 


DWELLING  ^YPE: 

ESTIMATED  REFARILIT/ITIGW  COST; 


h   Units  h   Story  Masonry 
$  ll,ii69.00 


Apartment  Work 

Apartment  #1  Ir,  k,  dr,  br,  bath 
Remove  and  replace  plas.  II4  S.Y. 
Paint  walls  and  ceil.  950  3.F. 
Install  dupl.  recept.  and  SW  6 
Install  window  cords 
Sand  and  refin.  fl.  22U  S.F. 
Plane  doors  that  bind 
Install  new  trim  and  lav. 
Patch  ceramic  tile  at  bowl 

Sub  Total  1  Apt. 

TOTAL  APARTMENT  WORK 


168.00 
228.00 

72.00 

2U.00 
13U.00 

30.00 
180.00 

30.00 


866  .©.0 


$    3,U65.O0 


Exterior  Work 

Replace  T   I'.  G  roof  I8  Sq.  IjWiO.OO 

Install  new  skylis;ht  I432.OO 

Install  new  penthouse  door  etc.  120.00 

Paint  and   caulk  windows  SUO  S.F.  300.00 

Point  brick  walls  and   chimney  3300  S.F.  2,760.00 
Install  h  new  cellar  windows  and  rat 

screens  288.00 

Repair  masonry  fdn.   inter.  2h0.00 

Install  cone.   fir.   I8OO  S.F.  92U.00 

Remove  debris   in  base.  2lt0.00 

Repair   plumb,   in  base.  I8O.OO 

Mis.   elect,   and  patch  in  base.  36O.OO 

Paint  F.E.   and  patch  720.00 

TOTAL  EXT-iRIOR  WORK 


8,00U.C0 


TOTAL  COST 


$  11,U69.60 
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Typical  Structure  #2 


DV^'ELLIn'G  type  : 

ESTIM/ITED  REHABILITATION  COST! 


5  Units  h   Story  Masonry 
$  10,098.00 


Apartment  Work 

Apartment  #3  Ir,  dr,  k,  bath,  br,  br 
Paint  windows  l65  S.F.;  paint 

ceil.  22U  S.F.J  install  duplex 

recept  and  S¥  8 
Apartment  #li  (same  as  above) 

TOTAL  APART i''ENT  WORK 


$  936.00 


$  1,872.00 


Exterior  Work 

Raise  3-sets  stairs  to  orig. 

position  and,  patch  etc.  1,080.00 

Scrape  and  paint  x^.E.  1125  S.F.  336.00 
Paint  and  caulk  windows  and  doors 

800  S.F.  U2O.OO 

Install  10  new  1/2  screens  120.00 

Repair  skylight  putty  and  paint  6O.OO 

Repair  front  exter,  steps  (cone.)  30.00 

Point  brick  work  3500  S.F.  2,9U0.00 
Install  sprinklers  -  main  and  base. 

and  halls  and  stairs  1,920.00 

Install  F.A,  and  emerg.  lights  36O.OO 

Install  1-washer  and  1-dryer  96O.OO 

TOTAL  EXTERIOR  WORK 


8,226.00 


TOTAL  COST 


$  10.098.00 
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Typical  Structure  #3 


D^ffiLLING  TYPE: 

ESTIM-fTED  REHABILITATIOfJ  COST; 


10  Units  3  Story  Masonry 
$  16,098.00 


Apartment  Work 

Apartment  #2   Ir,  br,  bath,  k 
Patch  cracks  in  ceiling  and  paint 
Patch  cracks  in  ceiling  and  walls 

and  paint 
Patch  cracks  in  walls  and  paint 

1650  S.F. 
Paint  ceiling  50  S.F, 
Remove  lino,  apply  underlayment 

and  inlaid  lino.  120  S.F. 
Install  duplex  recept,  SW  10 

Sub  Total  1  Apt. 
Sub  Total  3  Apts. 

Apartment  #1  rear  Ir,  k,  br,  bath 
Sand  floors  and  refinish  280  S.F. 
Paint  walls  320  S.F. 
Strap  ceils,  and  install  acoust. 

tile  2hh   S.F. 
Install  duplex  recpt.  and  SW  h 

Sub  Total  1  Apt. 
Sub  Total  7  Apts. 

TOT'lL  APARTMENT  WORK 


397.0  0 
21^50 

158.00 

120.00 


697.00 


168.00 

77.00 

1U6.]40 
U8.00 


U39.00 


$  2,091,60 


3«075J3.0 
$  5,166.00 


Exterior  Work 

Replace  T  &  G  roof  and  cornice  end 

20  sq.  1,200.00 

Penthouse  -  remove  &  rebuild  8" 

brick  walls  816.00 

Remove  and  replace  skylipht  100  S.F.  960,00 
Rebuild  tops  of  2  brick  chimneys  5U.00 

Paint  rear  steel  stairs  and  landings 

and  brick  walls  iiOO  S.F.  576,00 
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Typical  Structure  #3  (cont.) 

Exterior  Work  (cont.) 

Remove  and  replace  broken  F.E.j  tread 

and  scrape  and  paint  F.E.  360.00 

Remove  and  replace  conductor  72,00 

Remove  and  replace  wood  hand  railings  on 

steel  stairs  U2.00 

Remove  and  replace  6  windows  and  frames  ^OU.OO 
Remove  and  replace  2  kal.  drs.  frames 

and  trim  and  hdwe.  300,00 

Paint  and  caulk  windows  on  ext.  and 

cornice  1000  S.F.  360.00 

Point  1^%   of  ext,  wall  2300  S.F.  1,932,00 

Construct  B.R.  of  3"  cone.  bl.  3^0  bl,  252,00 
Install  kal.  dr.  and  fr.,  and  hdwe.  120,00 

Install  intake  and  exhaust  ducts  and 

louvre  30  H.  Ihh.OO 

Install  sprinkler  main  and  heads  in 

base.,  stairs,  and  halls  1,920,00 

Install  laundry  in  base.  1-washer  and 

1-dryer  960.00 

Install  emerg.  lighting  in  halls  and 

F.A.  system  360,00 

TOTAL  EXTERIOR  WORK  10,932.00 

TOTAL  COST  $  16,098.00 


Mass,  R-   /R-221(l)(b)  r,  ^f  33 


c 


c 


Typical  Structure  jfk 


DWELLING  TYPE: 

ESTIMATED  REHABILITATION  COST: 


10  Units  h   Story  Masonry 
$  ^,018.00 


Apartment  Work 

Apartment  #3  br,  Ir,  k,  bath 
Paint  ceilings 

Apartment  #2 

Spackle  and  repaint  ceilings 

150  S.F. 
Paint  wall  in  bath 

Apartment  ^9   (same  as  jf^) 

TOTAL  APAETMENT  WOEK 


$  150.00 

2UO.OO 
2il.0.00 


$   630.00 


Exterior  Work 

Enclose  br  with  S.C.  door  and 

vent  exhaust  316.OO 

Install  F.A.  and  emerg.  lights  36O.OO 
Install  sprinklers  in  halls  and 

stairs  6OO.OO 

Patch  plas.  over  boiler  etc.  10  S.Yds.  6O.OO 

Install  vent  ext.  above  rf.  30.00 
Paint  penthouse,  windows  and  F.E. 

2565  S.F.  921. #0 
Replace  broken  bricks  at  corner  and 

at  F.E.  360.00 

Point  500  S.F.  ij-20.00 

Repair  plumb,  leaks  in  base.  120.00 

TOTAL  EXTERIOR  WORK 


3.38fi.00 


TOTAL  COST 


$  4.01^.00 
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Typical  Structure  #5 

DI-ffiLLING  TYPE:  16  Units  5  Story  Masonry 

ESTIMT5D  REHABILITATION  COST:  $  1^,512.00 

Apartment  Work 

Apartment  #3 

No  work  required 

Apartment  #lii 

Paint  ceiling;  sand  and 

refin.  floors  k^6   S.F.  $    330,00 

Sub  Total  h   Apts.  $  1,320.00 

Apartment  #5  k,  Ir,  den,  br,  bath 
Sand  and  refin.  floors  Ij.56  S.F.; 

painting  and  minor  plas.  patch  45^.00 

Sub  Total  h   Apts.  1,816.00 

Apartment  #6 

No  work  required 

Apartment  #12 

Install  sash  cords  where  req'd; 

install  inlaid  lino.  2k   S.F.; 

install  dupl.  recept.  and  SW  h;  150.00 

Sub  Total  h   Apts.  600.00 

TOTAL  APARTMENT  WORK  3,736.00 

Exterior  Work 

Enclose  elev.  shaft  in  masonry  and 

install  new  doors,  plas.  and  paint  7,920.00 

Install  hand  rails  at  stairs.  lOOLf.  360.00 
Install  sprinklers  in  stairs, 

2  halls  1,920.00 

Install  vent  ducts  in  br  lUh.OO 


Mass.  R-   /R-221(l)(b) 


9  of  38 


t 


r 


I 


Typical  Structure  #5  (c»nt.) 

Exterior  Work  (cont.) 

Change  door  SW  and  add  SC  hdwe.      $   60.00 

Install  F.A.  7  emerg.  lights  36O.OO 

Paint  and  caulk  windows  360,00 

Paint  and  minor  patch  in  halls  240.00 

Repairs  @  penthouse  stair,  etc.  120,00 

Install  laundry  1-washer  and  1-dryer  960,00 
Point  brick  2000  S.F.               1,318.00 

Install  WI  handrails  in  lobby  180,00 

Paint  and  caulk  windows  375  S.F,  ll^J-.OO 

Install  10  new  half  screens  120,00 

Paint  and  repair  F.E.  as  req'd  600.00 

TOTAL  EXTERIOR  tJORK  $  14.776.00 

TOTAL  COST  $  18.512.00 
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Typical.  Structure  #6 

DWELLING  TYPE:  23  Units  li  Story  Masomy 

ESTIMATED  REHABILITATION  COST:  $  31,866.00 

Apartment  Work 

Apartment  #10  Ir,  br,  bath,  k 
Sand  and  refin,  floors j  Install 

duplex  recept.  and  SW  6  $  1,537.20 

Apartment  #9  br,  k,  bath 

Paint  walls  and  ceiling;  sand  and 

refin,  floors;  replace  missing 

tile  fl.;  install  dupl.  recept. 

and  SW  5  3,130.00 

Apartment  #2  Ir,  br,  k,  bath 
Paint  ceiling  J  install  duplex 
recept.  6  1  ,.7/17 . no 

TOTAL  APARTMENT  WORK  $  6,Ull4.00 

Exterior  Work 

Install  sprinklers  -  main  base., 

halls,  and  stairs  2,880.00 

Install  F.A,  and  emerg.  lights  36O.OO 
Repair  walls,  ceilings,  2  floors 

in  lobby  2U0.00 
Build  boiler  rm.  with  S.C. 

T.C.  door  and  vent  552.00 

Install  elev.  and  shaft  18,000.00 

Install  1-washer,  1-dryer  960.00 

Plaster  section  of  BR  ceil,  300,00 

Replace  cone.  fl.  as  req'd  120.00 
Paint  F.E.  (2-elev, )  lateral  and 

to  grade  1,200.00 
Install  railings  @  ext.  steps  and 

lobby  360.00 

Point  brick  300  S.F.  USO.OO 

TOTAL  EXTERIOR  WORK  25,U52.00 

TOTAL  COST  $  31,866.00 
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Typical  Structure  #7 


D^'fELLING  TYPE: 

ESTIMATED  R^H'IBI '  I"'ATION  COST: 


2$   Units  5  Story  Masonry 
$  lii,508.00 


Apartment  Vfork 
None  req'd. 

Exterior  Fork 

Enclose  elev.  shaft  with  8"  masonry 

and  plas.  and  paint  and  new  doors     $  7^920,00 

Build  boiler  rm.  2^2.00 

Install  mc  S.C.  door  120.00 

Install  vent  and  exhaust  ducts  I8O.OO 

Install  F.A.  system  and  emerg.  lights  36O.OO 

Refin.  z-conc.  balconies  6O.OO 

Remove  dentils  at  cornice  and  paint  132.00 

Point  brick  7^6.00 
Install  wl  handrails  at  front  steps 

and  lobby  36O.OO 

Paint  and  caulk  windows  2U0.00 

Install  13  rat  screens  at  cellar  1^68.00 

Replace  10  panes  o^  glass  60,00 

Scrape  and  paint  steel  balconies  1,200.00 
Replace  screening  for  enclosed 

porches  and  paint 5  remove  screens  2lt0.00 

Install  new  screens  1,920.00 

Paint  2U0.00 

T0T4L  EXTERIOR  COST 
TOTAL  COST 


1U,508.00 


$  1U,508.00 
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Typical  Structure  #8 

DWELLING  TYPE: 

ESTIMATED  REHABILITATION  COST: 


28  Units  h   Story  Masonry 
$  29,798.00 


Apartment  Work 

Apartment  #12  br/al,  k,  bath 
Spackle  and  paint  walls  and  ceils., 
UUO  S.F.j  reolace  lino,  with  in- 
laid 35  S.F.;  install  dupl.  recept, 
6 

Apartment  #9  br,  Ir,  bath,  k 
Install  dupl.  recept.  6 


TOTAL  APARTMENT  ./ORK 


$  %07^.6o 


1,008.00 


$  4,082.6(5^ 


Exterior  Work 

Install  sprinklers  in  base., 

stairs  and  halls  l,iiUO,00 
Enclose  center  stairs  with  kal  drs. 

and  plaster  132  S.F.  2,592.00 

Patch  plas.  @  penthouse  180  S.F.  U8,00 

Enclose  B.R.  incl.  S.C.  door  and  vent  552.00 

Install  1-washer  and  1-dryer  960,00 

Install  F.A.  and  emerg.  lights  360.00 

Patch  base.  cone,  floor  180.00 

Misc.  carp.  @  rear  stairs  and  landing  180,00 

Misc.  paint  and  patch  rear  stairs  120,00 

Kal.  door  for  base,  stairs  120.00 

Paint  and  caulk  windows  600  S.F.  252.00 

Point  brick  800  3.F.  672,00 

Install  elev.  in  masonry,  walls,  etc,  18,000,00 

Point  inter,  or  fdn.  walls  2U0.00 

TQT'iL  EIT^.RIOR   COST 


25,716,00 


TOTAL  COST 


$25,798.0'Q1 
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Tyoical  Structure  #9 


D^'ELLING  TYPE: 

ESTIMATED  REHABILITATION  COST; 


28  Units  h   Story  Masonry 
$  36,65U.OO 


Apartment  Work 

Apartment  #28  Ir,  br,  k,  bath,  br 
Paint  walls  and  ceilings  20^0  S.F.; 
install  dupl.  recept.  and  SW  7 

Apartment  #18  Ir,  br,  k,  bath 
Install  dupl.  recept.  and  SW  6 

Apartment  #20  k,  br,  bath 
Paint  walls  and  ceils.  800  S.F.; 
install  fl.  covering  2U  S.F.j 
install  door  and  hdwe;  install 
dupl.  recept.  and  SW  5 

Apartment  #1 

Install  vent,  hood;  install  dupl. 
recept.  and  SW  h 

TOTAL  APARTMENT  COST 


$  5,328.00 


U32.00 


1,950.00 


8U0.00 


$  8,550.00 


Exterior  Work 

Remove  skylight,  reframe  opening 

and  reset  skylight  and  flashing 

etc. 
Replace  plas.  ceil,  at  skylight  15 

S.  Yds. 
Install  light  fixt.,  and  SW 
Build  br  xralls  with  S.C. 

T.C.  door  and  vent 
Patch  plas.  in  base  6  S.  Yds. 
Patch  cone,  floor 
Install  M.C.  door  to  base  stairs 
Replace  s capstone  sinks  with  1-washer 

1-dryer  etc. 
Patch  front  ext.  cone,  steps 


360.00 

90,00 
30.00 

552.00 

36.00 

60.00 

120.00 

960.00 
U8.00 
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Typical  Structure  #9  (cont.) 

Exterior  Work  (cont.) 

Install  hand  rails  W.I.  at  front  steps  $   120,00 

Point  brick  2200  S.F.  1,8^4-8.00 

Install  pass.  elev.  and  shaft  18,000,00 

Install  sprinklers  in  halls  and  stairs  1,920,00 

Enclose  wood  stairs  1st  fir  to  roof  3 » 600.00 

Install  F.A.  &  emerg.  lights  360.00 

TOTAL  EXTERIOR  WORK  $  28.10^4-. 00 

TOTAL  COST  $  36.65^.00 
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Typical  Structure  #10 

DWELLING  TYPE: 

ESTIM.VTED  REHABILITfiTION  COST: 


30  Units  ^  Story  Masonry 
$  28,915.00 


Apartment  Work 

Apartment  fZk   Ir,  k,  bath,  br 
Patch  and  paint  ceil.;  install 

duplex  recept.  and  S.W.  8         $  1,22^4-. 00 

Apartment  #12A  br/al,  k,  bath 
Patch  and  paint  ceil.;  sand  and 

refin.  floor;  install  duplex 

recept.  1,860.00 

Apartment  #6  Ir,  k,  br,  br,  bath 
Patch  and  paint  ceil;  install  dupl. 

recept.  and  S.W.  6  840.00 

TOTAL  APARTMENT  WORK 


$  3,92if.00 


Exterior  Work 


Install  sprinkler  main,  base.,  halls 

and  stairs  2,880.00 

Install  F.A.  and  emerg.  lights  36O.OO 
Point  exterior  wall  and  inter,  of 

fdn,  walls  300  S.F.  36O.OO 

Patch  cone,  floor  30  S.F.  6O.OO 
Install  B.R.  walls,  S.C. 

T.C.  door  and  vent  ducts  552.00 
Install  elevator  and  masonry  walls, 

new  doors,  plas,  and  paint  18,000.00 
Install  hand  rails  ©  ext,  steps  and 

lobby  240.00 

Install  1-washer  and  1 -dryer  960,00 

Paint  fire  escapes  1,200.00 

Paint  and  caulk  windows  375  S.F.  228,00 
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Typical  Structure  #10  (cont.) 


Exterior  Work  (cont.) 

Install  new  rat  screens  h8  S.F. 
Patch  walls  and  ceil.  @  skylight 
60  S.F. 

TOTAL  EXTERIOR  WORK 


115.00 
36.00 


2U, 991.00 


TOTAL  COST 


$  28,91^.00 
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Tyoical  Structure  #11 


DV'ELLING  TYPE: 

ESTIMATED  REHABILITATION  COSTi 


32  Units  U  Story  Masonry 
$  30,605.00 


Apartment  Work 

Apartment  #9,  Ir,  br,  bath,  k 
Install  duplex  recept.  S¥  h 

Apartment  #20,  Ir,  br,  bath,  k,  h 
Paint  ceil.  lUO  S.F.;  sand  and 

refin.  floor  lUO  S.F.;  remove 

and  replace  2  windows 

Apartment  #31,  br,  Ir,  k,  h,  bath 
Remove  and  replace  1  window 

Aoartraent  #32  Ir,  br,  bath,  k 
Remote  and  replace  2  windows;  remove 
and  renlace  1  lav. 

TOTAL  APARTMENT  WORK 


$  38)4.00 

2,28U.0O 
672.00 

2,30U.00 


$    5,6Uh.OO 


Exterior  Work 


blocks 


Build  boiler  rm  of  3"   cone, 

350  bl. 
Install  kal.   dr.   fr.    and  hdwe. 
Install  in  ake   and  exhaust  ducts 
Refin.   or  paint  front  entr.   and  vest. 

doors  fr.   s.l.   and  trans. 
Front  elev.   remove  and  replace  cast 

stone   sills  and  lintels 
Point  brick  570  S.F.  _ 

Rear  elev.  replace  200  common  red  brick 
Point  2^%  of  brick  2^0  S.F. 
Install  steel  F.E.   lat.   for  h  stories 
rii^-t.iil   £>;jrJnHc'5  main,   base,    and  halls 
Install  F.".   and  emer^.   lightj-.ig 


252.00 
120.00 

lUU.oo 

38.00 

552.00 
193.00 

26U.OO 
U78.00 

720.00 

2,880.00 
360.00 
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Typical  Structure  #11   (cont.) 


Exterior  Work   (cont.) 

Install  1-washer,   1-dryer 
Install  pass.   elev.    and  shaft 

TOTAL  ':s"TERIOR  WORK 


960.00 
18,000.00 


2U,96l.OO 


TOTAL    COST 


$  30,605.00 
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Typical  Structure  #12 


DUELLING  TYPE: 

ESTIMTED  REHABILITATION  COST; 


3$  Units  5  Story  Masonry 
$  1U,66U.00 


Apartment  Work 

Apartment  #7  Ir,  br,    tath,   k  ^  „ 

Paint  ceils.    112  S.F.  $     1,008.00 

Apartment  #3  br,   al,  bath,   k 
No  work  required 

Apartment  #33  Ir,  br,   k,   bath,   br 

Install  dupl.   recept.   and  SW  6  576.00 

Apartment  #11  Ir,   br,    br,   k,  bath 

Install  duplex  recept.   and  SW  10  9b0.00 

TOTAL  APARTMENT  WORK 


$     2,5l4U.OO 


Exterior  Work 

Install  new  plas.  @  penthouse, 

®  elev.,   in  bse,   etc. 
Install  F.A.   and  emerg.   -lisbts 
Install  new  boiler  rm.   compl,   with 

S.C..  T.C   door  and   vent  ducts 
Replace  sect,   of  cone.   fl.   192  S.F. 
Paint  fire  escapes 
Install  6  rat  screens 

Install  sprinklers  in  stairs,  halls,  etc, 
Enclose  elev.   in  masonry 

TOTAL  EXTERIOR- WORK 


360.00 
360.00 

552 ►OO 

216.00 

1,200.00 

72.00 

i,|iUo.oo 
7.920.00 


12,120.00 


TOTAL  COST 


$  1U,66U.00 
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Typical  Structure  #13 

Di'^ELLINO  TYPE: 

ESTIMATED  REHABILITATION  COST: 


UO  Units  5  Story  Masonry 
$  12,U68.00 


Apartment  Work 
None  required 


Exterior  Work 

Install  sprinklers  in  halls 

and  stairs 
Enclose  boiler  in  masonry  with 

T.C,  S.G.  door  and  vent  ducts 
Enclose  elev.  with  8"  masonry  walls 

incl.  new  doors,  plas.  and  paint 
Install  wall  rail  at  front  exter.  steps 
Point  front  ext.  brick  steps 
Install  wl  railings  at  ext.  steps  and 

in  lobby 
Paint  and  caulk  windows 
Install  22  half  screens 
Replace  1-conc.  sill 

TOTAL  EXTERIOR  V/ORK 


TOTAL  COST 


1,920.00 

552.00 

8,U00.00 

120.00 

60.00 

U80.00 
68U.OO 
132.00 
120,00 


^  12,U68.00 
$  12,U68.0* 
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Typical  Structure  #1^1- 


DVffiLLING  TYPES 

ESTIMATED  REHABILITATION  COST: 


'^•O  Units  5  Story  Masonry 
$  16,2^1-2.00 


Apartment  Work 

Apartment  #5  Ir,  br,  al,  bath,  k 

Install  duplex  recept.  and  SW  ^        $   38^,00 

Apartment  #3  Ir,  dr,  br,  bath,  k 

Install  duplex  recept.  and  SW  12         1,152.00 

Apartment  flk   Ir,  dr,  br,  bath,  k 

Install  duplex  recept.  and  SW  8  768. 00 

Apartment  #23  Ir,  dr,  k,  bath,  br 

Install  dupl.  recept.  and  SW  8  768. 00 

Apartment  #10  Ir,  br,  bath,  k 

Install  dupl.  recept.  and  SW  8  768.00 

TOTAL  APARTMENT  WORK 

Exterior  W»»rk 

Install  sprinklers  in  halls  and  stairs    1,440.00 

Install  F.A.  ^^^nd  eraerg.  lights  36O.OO 
Build  I^oiler  rm  with  S.G. 

T»C.  door  and  vent,  ducts  552.00 

Patch  plas.  ceil,  in  base.  3O.OO 

Misc.  plas.  patching  6O.OO 

Paint  fire  escape  6OO.OO 

Enclose  elev.  in  8"  masonry  and 

install  new  doors,  plas.,  paint 

and  elec.  work  7,920.00 

Point  bricks  front  and  rear  elev  llOOSF     924.00 

Install  rat  screens  -  12  144.00 

Replace  broken  glass  12.00 
Install  W.I.  railings  at  ext.  steps  and 

lobby  360.00 

TOTAL  EXTERIOR  WORK 
TOTAL  COST 


$  3,840.00 


12.402.00 
16.242.00 
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Typical  Structure  #15 

D^'ffiLLING  TYPE: 

ESTIMATED  REHABILITATION   COST; 


Ul  Units  3   Story  Masonry 
$  U,3Uh.t» 


Apartment  Work 
None  reouired 


Exterior  Work 

Install    lent,   system  in  boiler  rm. 
Remove  B.R.  door  and  install  new 

T.C.  door  fr.   tr,   and  clos. 
Point  1000  S.F.   of  brick 
Repair  flashing  at  roof 
Install  sprinkler  main,  base., 

halls  and  stairs 

TOTAL  EXTERIOR  WORK 


TOTAL  COST 


$       llU.Ot 

120.00 
8U0.00 
2U0.00 

3,000.00 


$U,3UU.00 
$  U.3UU.00 


Mass.  R-       ,/ll-22l(l)(b) 


23  of  38 


i 


i 


Typical  Structure  #l6 

DWELLING  TYPE:  45  Units  5  Story  Masonry 

ESTIMATED  REHABILITATION  COST:  $  15,763.00 

Apartment  Work 

Apartment  #38  Ir,  br,  and  al,  bath,  k 
Remove  wallpaper  and  install  new  wall 

cov.  336  S.F,;  paint  walls  and  ceil» 

371  S.F.  $  2,6^+7.00 

Apartment  #3^  Ir,  bath,  k,  br 
Install  acoust,  tile  on  ceil.  incl. 

strapping  192  S.F.  l,25iJ-.00 

Apartment  #12A  Ir,  br,  bath,  k 

Patch  and  paint  ceils.  250  S.F.  66O.OO 

Apartment  #16  Ir,  bath,  k,  br,  vest 
Install  strapping  and  acoust. 

ceil,  tile  522  S.F,;  sand  and 

refin,  floors  4A-0  S.F.  6.336.00 

TOTAL  APARTlffiNT  WORK  $  10,897.00 

Exterior  Work 

Break  *ut  and  replace  cone,  in  base. 

as  req'd  3OOO  S.F.  972.00 
Remove  and  install  31  f  of  cast  stone 

sill  54.00 

Paint  all  windows  •n  exter.  4000  S.F,  1,680.00 

Install  F.A.  and  emerg.  lights  36O.OO 

Install  2-washers  and  2-dryers  36O.OO 

Install  sprinklers  1.440.00 

TOTAL  EXTERIOR  WORK  4.866.00 

TOTAL  COST  $  15.763.00 
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Typical  Structure  #1? 


DWELLING  TYPE: 

ESTIMATED  REHABILITATION  COST: 


66  Units  5  Story  I4as«nry 
$  27,987.00 


Apartment  Work 

Apartment  #2 

Sand  and  refin.  fir.  $  1,008.00 

Paint  walls  and  ceil.  1,445,00 

Bath  rms,  spackle  and  paint  walls 

and  ceil.  1,459.00 

Apartment  #4  dorm,  2nd  fir. 

Sand  and  refin.  fir.  1,008.00 

Lounge  1st  fir.  sand  and  refin.  fir.  288.00 
Bath  rms  .  2nd  fir.  patch  and  paint 

ceil,  and  walls  1,344.00 

Install  new  plas.  ceil.  672.00 

Apartment  #8 
None  required 

Apartment  #3 

Bath  -  patch  and  paint  walls  &  ceil.     1,728.00 

TOTAL  APARTMENT  WORK 


$  8,952.00 


Exteri»r  Work 

Install  2  sets  wall  hand  rails; 
2  sets  center  hand  rails  fas- 
tened to  stairs: 
Wall  -  241  f 
Center  -  121  f 
Patch  and  paint  penthouse  wis. 
Install  sprinklers  in  halls  and  stairs 
Enclse  elev.  with  8"  masonry;  incl. 

new  doors  etc. 
Reverse  swing  of  br.  door  and  3  others 
Point  part  •f  N  &  S  side  elev.  and 
brick  steps 


57.00 

144.00 

60.00 

1,440.00 

7,920.00 
540.00 

3,024.00 
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Typical  Structure  #1?  (cont.) 

Exterior  Work  (cont.) 

Paint  C.I.  railings  at  balcon  and 

patch  cone,  ceilings  etc.  -  20  total  2,U00.00 

Paint  and  repair  f.e.  as  req'd.  1,200.00 

Install  alum,  half  screens  600.00 

Install  3  new  doors  etc.  288.00 

Repair  front  steps  (cone.)  30.00 

Repair  8  cone,  lintels  U80.00 

Install  12  rat  screens  72.00 

Paint  and  caulk  windows  U92.00 

Install  2  conductor  pipes  copper  268.00 

TOTAL  EXT5RI0R  WORK  1 9^05^.00 

TOTAL  COST  $  27,987»fri 
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(b)  Basis  of  Finding  •f  Feasibility  of  Property  Rehabilitation; 

The  fallowing  is  a  table  of  the  estimated  cost  of  renewing  the 
typical  properties  and  the  estimated  increase  in  value: 


» 


Property 

Estimated  Cost 

Estimated  Increase 

Number 

•f 

Rehabilitation 

in 

Property  Values 

1 

$ 

ll,i^69 

$ 

12,300 

2 

10,098 

19,500 

3 

16,098 

17,700 

/J- 

^,017 

23,300 

5 

18,512 

^5,600 

6 

31,866 

^■o,^■oo 

7 

1^,508 

66,i^00 

8 

29,798 

^0,700 

9 

36,65^+ 

55,000 

10 

28,915 

47,300 

11 

30,606 

5^1,300 

12 

li^,66i^ 

5^^,900 

13 

12,i)-68 

60,200 

Ik 

16,3^2 

62,300 

15 

i^^y^ii. 

19,900 

16 

15,763 

59,700 

17 

27,988 

63,600 

Tabulation  and 

Narrative  Statement  Summari 

zing 

;  and  Analyz  ing 

Surveys  and  Other  Investigations,  indicating: 

(a)  "Before"  and  "After"  Ar^praisals: 

The  estimated  change  in  market  value  takes  into  account  the 
l«wer  risk  factor  as  well  as  the  increased  income  flow  that 
will  result  from  rehabilitation.  As  indicated  in  the  table 
bel*w,  the  dollar  change  in  m-^rket  values  exceeds  the  esti- 
mated cost  of  rehabilitation.  This  means  that  from  the 
standpoint  •f  market  values,  rehabilitation  is  economically 
justified. 


i» 
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"Before"  and  "After"  Pr»pertv  Valuations 


Property 

Estimated 

Estimated 

Percent 

Number 

"Before"  Market 

"After"  Market 

Increase 

Value  •f  Structure 
$  26,500 

^ Value  vf  Structure 
$  38,800 

■^ 

1 

46.4 

2 

26,500 

i^6,000 

73.^ 

3 

37,200 

5^,900 

47.8 

4 

92,900 

116,200 

25.0 

5 

159,300 

20if,900 

28.6 

6 

100,900 

liJ-1,300 

40.0 

7 

265,500 

331,900 

25.1 

8 

95,600 

136,300 

42.6 

9 

159,300 

214,300 

3^.6 

10 

132,700 

180,000 

35.5 

11 

159,300 

213,600 

27.9 

12 

212,^100 

267,300 

25.8 

13 

238,900 

299,100 

25.1 

1^ 

238,900 

301,200 

26.0 

15 

7i^,300 

94,200 

26.7 

16 

238,900 

298,600 

24.6 

17 

233,600 

297,200 

27.3 

*  All  figures  rounded  off  to  nearest  $100. 

The  table  above  indicates  an  average  of  3^^  increase  in  "after" 
over  "before"  values.  The  table  below  indicates  that  an  increase 
in  "after"  property  valuations  of  the  typical ^property  valuations 
is  more  than  the  expenditure  needed  to  rehabilitate  the  property. 


Pr(?pQrty 

Estimated 

Estimated 

Number 

Crst  ♦f 

Change  in 

Rehabilitation 
$  11,469 

Market  Values 

1 

$  12,300 

2 

10,098 

19,500 

3 

16,098 

17,700 

4 

^,017 

23,300 

5 

18,512 

45,600 

6 

31,866 

40,400 

7 

14,508 

66,400 

8 

29,798 

40,700 

9 

36,654 

55,000 

10 

28,915 

47,300 

11 

30,605 

5^,300 

12 

14,664 

5^,900 

13 

12,468 

60,200 

14 

16,242 

62,300 

15 

4,344 

19,900 

16 

15,763 

59,700 

17 

27,988 

63,600 

Mass.  R- 

/R-22l(l)(b) 

Ratio  of  Cost  of 
Rehabilitation  to 
ChaneeAn  Mkt.  Value 

93.2    i 
51.7 
87.0 
17.3 

40.5 
78.8 

21.8 

73.3 
66.6 
61.1 
56.3 
26.8 
20.7 
26.0 
21.9 
26.4 
44.0 
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(b)  Debt  Carrying  Capacity  of  Properties: 

The  following  table  shows  the  estimated  cost  to  rehabilitate 
each  typical  structure  surveyed  by  the  Authority: 


Average  Estimated  Cost  of  Rehabilitation 


Property 

Number  of 

Total  Cost  of 

Per  Unit  Cost  of 

Number 

D.U.'s 

Rehabilitation 

Rehabilitation 

1 

4 

$ 

11,469 

$ 

2,867 

2 

5 

10,098 

2,019 

3 

10 

16,098 

1,610 

i^ 

13 

^,017 

309 

5 

16 

18,512 

1,157 

6 

23 

31,866 

1,385 

7 

25 

14,508 

580 

8 

28 

29,798 

1,064 

9 

28 

36,654 

1,309 

10 

30 

28,915 

964 

11 

32 

30,605 

956 

12 

35 

14,664 

419 

13 

40 

12,468 

312 

14 

40 

16,242 

406 

15 

41 

4,344 

106 

16 

45 

15,763 

350 

17 

66 

27,988 

424 
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(c)  Debt  Carrying  Capacity  tf  Owners: 

The  fallowing  table  indicates  the  estimated  cost  *rf  rehabili- 
tation and  the  increased  monthly  debt  service  necessary  to 
cover  rehabilitation  costs.  The  average  monthly  debt  service 
increase  for  all  typical  structures  is  less  than  six  dollars, 
or  an  increase  of  approximately  10  percent  over  the  existing 
median  gross  rental. 


Estimated  Rehabilitation  Debt  Service  6  3M  for  30  Years 


Property 

Estimated 

Number 

Debt  Service 

Debt  Service 

Number 

Cost 

•f 

D.U.'s 

Monthly 

Monthly 

Rehabilitation 

(Bldp.) 

(P, 

,u,) 

1 

$ 

11,469 

4 

$  67.12 

$ 

16.78 

2 

10,098 

5 

58.94 

11.79 

3 

16,098 

10 

93.96 

9.4C 

k 

iJ-,017 

13 

23.35 

1.80 

5 

18,512 

16 

107.97 

6.75 

6 

31,866 

23 

186.20 

8.10 

7 

1^1,508 

25 

84.63 

3.39 

8 

29,798 

28 

175.08 

6.25 

9 

36,654 

28 

213.94 

7.64 

10 

28,915 

30 

168.66 

5.62 

11 

30,605 

32 

178.58 

5.58 

12 

14,664 

35 

85.79 

2.45 

13 

12,468 

40 

72.95 

1.82 

ik 

16,242 

40 

94.78 

2.37 

15 

4,344 

41 

25.10 

.61 

16 

15,763 

45 

92.21 

2.05 

17 

27,988 

66 

163.41 

2.48 

For  Investment 

Property: 

(1)  Relationship  •f  anticipated  increases  in  value  to  costs  of 
proposed  improvements: 

See  (l)(b)  Basis  of  Finding  of  Feasibility  of  Property 
Rehabilitation  above 

(2)  "Before"  and  "After"  per  unit  rents: 


Mabc 
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"Before"  and  "After"  Rental  Increase 


b 


Property 

"Before"  Ave. 

.   Rent 

"After" 

Aver. 

Rent 

Percent 

Number 

per 

Dwelling 

Unit 

per 

Dwelline 

Unit  (*i 

Increasf 

1 

$ 

83 

$ 

100 

20,5 

2 

67 

79 

17.9 

3 

^7 

56 

19.1 

k 

90 

92 

2.2 

5 

125 

132 

5.6 

6 

55 

63 

14.5 

7 

133 

136 

2.3 

8 

^3 

50 

16.3 

9 

71 

79 

11.3 

10 

56 

62 

10.7 

11 

63 

69 

9.5 

12 

76 

78 

2.6 

13 

75 

77 

2.7 

li^ 

75 

77 

2.7 

15 

23 

Zk 

^.3 

16 

67 

68 

1.5 

17 

kk 

46 

^.5 

*  Estimated  increase  in  rent  payments  were  rounded  to  the  nearest 
dollar  in  making  this  computation. 

The  average  maximum  rental  increase  after  rehabilitation 
will  be  no  more  than  10  percent  over  existing  rentals 
before  rehabilitation.  The  proportion  of  income  spent 
•n  housing  will  increase  from  20  percent  to  approximately 
24  percent  which  is  still  within  the  accepted  limits  for 
housing  expenditures,  as  stated  above.  The  feasibility 
of  rehabilitation  is  within  the  means  of  the  population 
•f  the  area. 


(e)  Assessment  Policy  if  the  City  of  Boston 

The  City  of  Boston,  as  part  of  its  efforts  to  encourage  the 
rehabilitation  program,  has  adopted  an  official  policy  to  treat 
the  certain  types  of  improvements  required  by  the  property 
rehabilitation  standards  as  merely  normal  maintenance  and  re- 
pair, with  no  effect  on  valuation  for  assessment  purposes, 
except  to  maintain  value.  A  letter  from  the  Mayor  of  Boston 
outlining  those  repairs  that  can  be  made  without  an  increase 
in  tax  assessment,  is  attached  as  Exhibit  A. 


:) 
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(f )  Financial  Feasibility  of  Rehabilitation 

A  determination  of  the  financial  feasibility  of  rehabilitation 
was  made  based  upon  financing  new  improvements  under  the  terms 
of  Section  220  of  the  I96I  National  Housing  Act.   Inasmuch  as 
the  Boston  code  requirements  are  the  same  as  the  FHA  Minimum 
Rehabilitation  Standards,  mortgages  to  finance  rehabilitation 
would  be  available  to  all  properties  under  Section  220. 

Based  upon  the  analysis  of  the  average  cost  of  rehabilitating 
residential  structures  in  the  Fenway  Area,  the  monthly  cost 
of  the  new  debt  service  will  not  amount  to  more  than  five 
dollars  per  month  per  living  unit.  However,  because  more 
liberal  financing  in  terms  of  longer  amortization  peric^s 
than  lending  institutions  have  allowed  in  the  past  will  be 
available,  it  is  estimated  that  monthly  debt  service  costs  will 
increase  only  modestly  for  the  majority  of  properties  and  remain 
substantially  the  same  for  others. 

We  have  shown  that  rehabilitation  in  the  Fenway  area  is  eco- 
nomically justified  in  light  of  the  analysis  of  market  values 
and  rental  levels.  We  assume  that  the  rehabilitation  of  all 
properties  is  also  justified  in  terms  of  refinancing  require- 
ments of  the  Federal  Housing  Administration.  In  the  event 
that  this  assumption  proves  to  be  unwarranted  in  specific 
cases,  the  Authority  is  prepared  to  purchase  the  properties  in 
order  to  effect  rehabilitation  activity. 


3,  Statement  of  Effect  •f  Any  Special  Assessments  on; 

(a)  Debt-Carrying  Capacity  of  Pr»perties  and  Property  Owners 
Not  Applicable 

(b)  Availability  of  Mortgage  Financing 
N«t  Applicable 

(c)  Willingness  wf  Owners  to  Carry  Out  Rehabilitaticn 
N*t  Applicable 

G,  £e.^crij7ti»n  •f  Financing 

^^cfLon   220  ^f  the  National  Housing  Act  provides  for  long  term,  low  down 
payment  loans  to  finance  rehabilitation  in  approved  urban  renewal  areas.  The 
provisions  of  Section  220  can  be  used  for  refinancing  of  the  existing  mortgage 
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together  with  the  cost  of  rehabilitation. 

Section  221  of  the  National  Housing  net  authorizes  FHA  to  insure  mort- 
gages on  new  or  rehabilitation  housing  either  for  sale  or  rent  to 
families  displaced  from  urban  renewal  areas  or  by  other  governmental 
action.  The  provisions  of  Section  221  can  be  used  for  refinancing  of 
the  existing  mortgage  together  with  the  cost  of  rehabilitation. 

Section  220(h)  of  the  National  Housing  Act  authorizes  FHA  to  insure 
supplemental  loans  for  rehabilitation  which  are  secured  by  other  than 
a  first  mortgage,  thus  avoiding  the  refinancing  of  an  existing  loan. 

In  addition  to  financing  assistance  under  the  several  FHA  programs, 
local  lending  institutions  have  set  aside  funds  to  support  neighbor- 
hood rehabilitation.   (See  Code  No.  R-225(2)). 


D,  Report  on  Citizen  Participation 

In  November  of  I96I  the  Boston  Redevelopment  Authority  staff  began 
discussing  the  Fenway  Urban  Renewal  program  with  the  Fenway  Civic  Asso- 
ciation and  the  St.  Botolph  Citizens'  Committee,  two  neighborhood 
groups  organized  for  the  purpose  of  working  for  a  better  community. 
Both  groups  have  given  active  and  extensive  support  to  the  Fenway 
Urban  Renexiral  program  during  the  project  planning  period,  through 
meetings  with  the  Boston  Redevelopment  Authority  staff.  In  July,  I965, 
the  general  body  of  the  Fenway  Civic  Association  voted  their  approval 
of  the  Fenway  Plan  and  on  September  21,  1965,  the  Executive  Committee 
of  the  St,  Botolph  Citizens'  Committee  voted  to  be  included  within 
the  Fenway  Project  boundaries.  Meetings  have  been  held  with  business 
associations,  religious  institutions  and  a  wide  range  of  educational, 
medical  and  cultural  institutions  both  within  and  adjacent  to  the 
Fenway  Project  area. 

In  meeting  with  the  various  associations  and  groups  the  Redevelopment 
Authority  has  discussed  the  results  of  it^  preliminary  work  as  well  as 
the  means  by  which  the  Authority  and  the  organizations  can  work  coop- 
eratively to  further  the  project  into  formal  Urban  Renewal  procedures. 
From  these  meetings  goals  and  objectives  have  been  developed  as  ex- 
pressed in  the  Fenway  Urban  Renewal  Plan;  Chapter  II,  Sections  201 
and  202, 

Active  Civic,  Business  and  Institutional  Oi-gairi  s'.ations,  within  and  adja- 
•  roiiL  to  the  Fenwsj'-  '^rbaji  ncnttwal  Area,  include  the  following: 
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1.  Affiliated  Hospital  Center,  Inc. 

2.  Angell  Memorial  Hospital 

3.  Beth  Israel  Hospital 
k,  Boston  Arena  Authority 

5.  Boston  Conservatory  of  Music 

6.  Boston  Lying-in  Hospital 

7.  Boston  School  Department  Re! 

Boston  Latin  School 
Boys'  Trade  School 
Charles  C.  Perkirs  School 
English  High  School 
Girls'  Trade  School 
Ira  Allen  School 

8.  Catholic  Boys  Guidance  Center 

9.  Children's  Cancer  Research  Foundation 

10.  Children' s  Hospital  Medical  Center 

11.  Christian  Science  Church 

12.  Emmanuel  College 

13*  Fenway  Civic  Association 

14.  Forsyth  Dental  Infirmary 

15.  Foundation  for  Research  on  the  Nervous  System 

16.  Gardner  Museiim 

17.  Greek  Orthodox  Cathedral 

18.  Harvard  Medical  School 

19.  Harvard  School  of  Dental  Medicine 

20.  Harvard  ■'^'^hool  of  Public  Health 

21.  Horticultural  Hall 

22.  Massa  husetts  Avenue  Board  of  Trade 

23.  Massachusetts  Bay  Community  College 
2k,  Massachusetts  College  of  Art 

25.  Massachusetts  College  of  Pharmacy 

26,  Massachusetts  Historical  Society 

27.  Massachusetts  Mental  Health  Center 

28,  Mission  United  Neighborhood  Improvement  Team 

29,  Museum  of  Fine  Arts 

30,  New  England  Conservatory  of  Music 

31.  New  England  Deaconess  Hospital 

32.  Nicker son  Home 

33»  Northeastern  University 

34»  Simmons  College 

35.  St.  Anne's  Church 

36.  St.  Botolph  Citizens'  Committee 

37.  St.  Cecilia's  Church 

38.  St.  Clement's  Church 

39.  St,  John  of  Damascus  Church 

40.  State  College  at  Boston 

41.  Symphony  Hall 

42.  Temple  Israel  Meeting  House 

43.  Vesper  George  School  of  Art 
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44,  Wentwtrth  Institute 

45.  Wheelock  College 

46,  Winsor  School 

47.  Y.M.C.A, 

E,  Description  of  Administrative  Organization 

Technical  assistance  will  be  provided  by  the  Authority  to  persons  residing 
in  or  owning  property  in  rehabilitation  sections  of  the  project  area  for 
the  purpose  of  developing  an  awareness  and  understanding  of  rehabilitation 
•bjectives,  standards,  requirements,  and  methods,  and  for  providing  guidance 
in  the  planning,  financing,  and  execution  of  individual  rehabilitation  acti- 
vities designed  to  achieve  the  objectives  and  standards  as  set  forth  in  the 
Renewal  Plan, 

1.  The  Authority's  staff  will  have  the  responsibility  for  carrying 
out  the  preliminary  processing  of  applications  for  financing  on 
behalf  of  the  property  owners.  The  Authority's  site  staff  contains 
the  essential  skills  necessary  to  carry  out  such  pre-processing 
effectively,  and  in  its  normal  counseling  of  property  owners  many 
of  the  steps  will  be  carried  out  by  the  local  staff. 

2,  It  is  anticipated  that  the  local  FHA  Insurance  Office  will  become 
a  partner  with  tho  Bo&-ton  Redevelr>i«i«"+  Authority  in  developing  a 
method  of  bringing  FHA  insuiauoc  to  suppoi  c  i-iicr  r-chdbllitat:]  on 
efforts  in  the  Fenway  area,  and  to  facilitate  the  processing  of 
procedure  and  standards. 

In  order  for  the  Authority  to  achieve  maximum  rehabilitation  of  individual 
properties  it  is  essential  for  the  Authority  to  provide  a  "one  stop"  urban 
renewal  rehabilitation  service  for  property  owners  as  is  proposed. 

The  skills  of  the  project  staff  have  been  supplemented  by  a  training  pro- 
gram administered  by  the  local  FHA  office  during  the  preceeding  year.  The 
rehabilitation  central  unit  established  within  the  administrative  organiza- 
tion of  the  Boston  Redevelopment  Authority  conducts  regular  weekly  meetings 
in  which  exchanges  of  information  occur.  New  staff  members  work  closely  with 
experienced  staff  personnel  in  active  projects  of  the  Authority  and  field 
trips  to  other  urban  renewal  areas  occur  frequently  for  additional  compari- 
sons and  exchanges. 

F,  Special  Conditions  t   Problems  Relating  to  Conservation  Treatment 

There  are  no  special  problems  or  conditions  relating  to  conservation 
treatment. 
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G,  Proposed  Work  Program  far  Carrying  Out  Property  Improvements 

1,  Methods  Used  to  Assure  Neighborhood  Support 

The  Boston  Redevelopment  Authority  staff  is  presently  establishing 
an  organizatitnal  program  to  generate  neighborhood  support  in  carry- 
ing out  the  rehabilitation  program.  Part  of  the  staff  time  is  being 
spent  in  the  rehabilitation  area  conversing  with  the  residents  and 
property  owners  about  the  rehabilitation  program.  Discussions  to  date 
have  been  promising  and  much  information  is  being  contemplated  for 
dissemination.  Newsletters  and  bulletins  are  being  planned  that 
will  illustrate  the  rehabilitation  process  and  explain  various  details 
of  the  program.  Meetings  will  be  held  with  small  neighborhood 
groups  to  discuss  the  program  and  to  consider  the  rehabilitation 
treatment  on  a  street-by-street  basis.  At  the  beginning  of  the 
rehabilitation  program  meetings  will  be  held  with  individual 
property  ox^mers  to  discuss  the  program  as  related  to  their  pro- 
perty and  to  assist  the  property  owners  with  any  particular  prob- 
lems they  may  have. 

In  addition,  a  public  relations  program  with  exhibits,  displays, 
literature  and  visual  slides  will  be  developed  to  maintain  the 
interest  of  the  property  owners  throughout  the  program  until  the 
objectives  of  the  Urban  Renewal  Plan  have  been  achieved. 

Installation  of  project  improvements  will  be  so  staged  as  to  keep 
abreast  with  the  rehabilitation  efforts  of  property  owners.  Street 
and  utility  imrpoveraent  installation  will  stimulate  the  rehabili- 
tation program  and  assure  organized  neighborhood  support. 

2,  Program  f«r  Conducting  Final  Property  Surveys 

The  rehabilitation  area  will  be  subdivided  into  geographical 
staging  areas  in  order  that  conservation  may  be  implemented  on  a 
community-wide  basis  over  a  reasonable  period  of  time.  Within  each 
geographical  section,  inspections  will  be  conducted  on  a  block 
basis  in  order  to  establish  the  economic  feasibility  of  rehabilitation 
of  blocks  within  the  project  area,  rather  than  on  an  isolated  basis. 

Experienced  teams  of  rehabilitation  specialists  will  be  organized 
into  two-man  teams  to  inspect  the  properties  in  the  area  in  order 
to  determine  the  property's  physical  condition,  approximate  size, 
number  of  rooms,  baths,  kitchens,  type  of  heat,  etc.  As  an  aid 
in  future  processing,  the  inspectors  have  developed  work  sheets 
outlining  the  basic  calculations,  physical  characteristics  and 
judgment  which  will  be  used  in  assigning  the  property  to  a  specific 
category. 

After  inspections,  appointments  vn.ll   be  made  with  the  owners  of 
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property  in  order  to  discuss  with  them  the  recommendations, 
indicating  what  imprtvements  should  be  undertaken  in  order  t« 
correct  code  violations  and  deficiencies  so  that  the  property- 
may  be  brought  up  to  minimum  code  standards. 

A  systematic  program  will  be  formulated  utilizing  neighborhood 
groups  and  individual  counselling  in  order  to  assist  the  residents 
and  property  owners  in  the  area  to  make  these  improvements. 

Achievement  of  the  levels  of  private  rehabilitation  contemplated  in 
the  Plan  rests  on  a  combination  of  persuasion,  enforcement,  and  good 
example. 

3.  Sample  Letters 

A  sample  letter  to  owners  and  occupants  informing  them  of  vio- 
lations of  the  property  rehabilitation  standards,  listing  clearly 
the  w«rk  that  has  to  be  done  in  order  to  meet  the  project  standards 
for  each  property,  is  attached  as  Exhibit  B. 

^.  Proposals  for  Dealing  with  Hardship  Cases  and  Owners  'who  Refuse  to 
Cooperate 

(a)  Hardship  Cases 

A  preliminary  screening  of  all  cases  will  be  undertaken  in 
order  to  determine  all  special  or  hardship  cases  and  to 
select  the  best  appropriate  treatment.  After  identifying  any 
special  or  hardship  case  it  is  proposed  to  arrange  ?,n  inter- 
view by  a  trained  social  worker  in  order  to  evaluate  the 
individual  case  and  recommend  an  appropriate  solution  or  refer 
the  case  to  a  proper  agency  for  action. 

(b)  Owners  Who  Refuse  to  Cooperate 

Owners  who  can  afford  to  carry  out  required  improvements 
but  refuse  to  cooperate  shall  be  notified  by  the  Redevel- 
opment Authority,  as  provided  in  the  Urban  Renewal  Plan, 
in  order  t»  implement  the  rehabilitation  pregram, 

5«  Proposals  for  Coordination  with  Local  Government 

The  Authority  has  direct  contact  with  all  agencies  of  the  City  of 
Boston,  In  addition  to  its  urban  renewal  responsibilities,  it  serves 
as  the  city  planning  board,  receives  referrals  under  the  zoning  regu- 
lations, and  has  specific  statutory  powers  respecting  tax  title  fore- 
closed properties.   Under  Section  26BBB  of  Chapter  121  of  the 
General  Laws  of  i%ssachusetts,  as  amended,  the  City  of  Boston  and 
all  public  bodies  are  authorized  to  "...do  any  and  all  things 
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necessary  t«  aid  and  cooperate  in  the  planning  and  undertaking  of 
an  urban  renewal  project  in  the  area  in  which  such  city...cr 
public  body  is  authorized  to  act...." 

6.  Description  •£   Informational  and  Counselling  Services 

A  series  of  informational  sessions  will  be  conducted  with  repre- 
sentatives of  neighborhood  and  community  organizations,  in  which 
presentations  and  discussions  of  financing,  home  repair  techniques, 
architectural  methods,  self-help  programs,  and  project  objectives 
will  be  covered.  Newsletters,  bulletins  and  fact  sheets  will  be 
printed,  explained  and  distributed  to  every  household  in  the  pro- 
ject area. 

7.  Prt>posal  for  Establishment  of  Pro.iect  Office 

A  rehabilitation  site  office  will  be  established  as  a  center  to 
provide  maximum  opportunity  to  home  owners  to  engage  in  formal  or 
self-help  programs  of  property  rehabilitation  and  to  serve  the 
project  area  for  on-the-spct  rehabilitation  direction  and  leader- 
ship. 

H.   Proposals  for  Rehabilitation  Demonstration  by  the  Boston  Redevelopment 
Authority 

No  rehabilitation  demonstration  is  proposed  at  this  time.  The  l^rge  number 
jf  structures  that  have  been  rehabilitated  recently  in  the  project  area,  which 
is  taken  as  an  expression  of  self-interest  of  owners  for  rehabilitation, 
indicates  that  a  rehabilitation  demonstration  will  not  be  necessary. 


'J 
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APPLICATION  FOR  LOAN  A!©  GRANT  BINDER  NO. 

PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


REHABILITATION  AND      Assessment  Policy         CODE  NO.  R-22l(l)(b) 
CONSERVATION  REPORT:  Exhibit  A 


A  statement  from  the  Mayor's  Office  relative  to  improvement  items  that 
can  he  made  without  an  increase  in  tax  assessment  is  submitted  herewith. 
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CITY   OF    BOSTON 

OFFICE    OF    THE    MAYOR 

CITY   HALL 


JOHN  F.  COLLINS 
Mayor 


November  1,  I965 

Mto  John  Jo  DeSiraone 

Project  Director 

Boston  Redevelopment  Authority 

City  Hall  Annex 

Boston,  I'fessachusetts 

Dear  Mr,  DeSiraone: 

Essential  to  Boston's  continual  growth  as  well  as  the  preservation 
of  existing  assessed  valuations  is  the  conservation  of  real  estate. 

You  Tidll  find  below  a  list  of  those  items  of  improvements  that  can 
be  made  to  residential  properties  as  normal  maintenance  and  repair  vdth 
no  increase  in  the  tax  assessment. 

As  Project  Director  of  the  Fenway  Urban  Renewal  area,  I  ara  sure  that 
you  will  make  this  list  available  to  property  owners  within  the  project 
area. 

It  is  hoped  that  this  will  provide  the  needed  incentive  for 
property  owners  to  maintain  their  properties  in  good  repair. 


Sincerely, 

ohn  F,  Collins 
tfeyor  of  Boston 


THE  NEV^ 


mmm^ 


Inside: 

lo  Kevr  furnace  rei^lacing  one  of  same  type 

2.  Automatic  hot  water 

3o  Plaster  repairs 

k,  Reriecorating  (painting  and  i/^allpaper) 

5»  New  kitchen  cabinets,  cupboards  and  counters 

6,  Added  closets  or  other  built-ins 

7,  New  ceilings 

8,  New  wall  surfacing 

9,  Add  built-in  vent  fans 

10,  Wiring  modernization  including  additional  electrical  outlets 

11,  Replace  plumbing  and  light  fixture  (if  not  part  of  complete  modernization) 

Outside: 

1.  Repointing,  repairing  and  replacing  existing  masonry 

2,  New  roof 

3o  Repairing  and  replacing  porches  and  steps 

^0  Romove  unused  porch  or  exterior  trim 

5o  Repairs  to  fire  escap-^s 

6o  Replacing  window  sash  and  sills 

7,  Insulation,  weather  stripping,  storm  windows  and  doors 

8,  Exterior  awnings  and  x>andow  shutters 
9»  Add  or  replace  gutter  downspouts 

10,  Outside  painting 

Around  the  home: 

1.  Outdoor  electric  cable  and  outdoor  lights 

2.  Repairing  or  replacing  private  walks 

3.  Replace  dilapidated  sheds  and  garages  with  rear  lot  parking  area 
4o  Paving  rear  lot  parking  area  (less  than  500  sq,  ft,) 

5,  New  fences  or  walls 

6o  Lawns,  landscaping,  lawn  sprinkler  systems 

7»  New  sheds  to  store  garbage  and  rubbish  containers 


APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO . 

PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


REHABILITATION  AND      Sample  Letter-  CODE  NO.  R-22l(l)(b) 

CONSERVATION  REPORT:     Violation  of  Property  Exhibit  B 

Rehabilitation  Standards 


Dear  Sir  or  Madam: 

The  recent  inspection  of  your  property  located  at  indicates 

that  the  following  improvements  are  necessary  in  order  for  you  to  bring 
your  property  into  compliance  with  property  rehabilitation  standards  of 
the  Fenway  Urban  Renewal  Plan: 

Exterior 

Itemize 
Interior 

Itemize 

In  addition,  in  order  to  maintain  and  improve  the  property,  the  follow- 
ing work  should  be  done: 

Exterior 

Itemize 
Interior 

Itemize 

If  you  require  assistance  in  the  selection  of  a  contractor  or  on  any  mat- 
ters relating  to  rehabilitation  standards  and  home  improvement,  please 
contact  the  Fenway  Uitan  Renewal  Area  Rehabilitation  Office. 


Sincerely  yours. 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT:  Estimates  of  Real  Estate    CODE  NO.  R-222(l) 

Purchases  and  Land 
Acquisition  Expense 


See  Code  No.  R-226(4)  —  Form  E-G220,   Project  Expenditures  Budget  -- 
for  estimates  of  real  estate  purchases  and  land  acquisition  expense, 
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APPLICATION  FOR  LOAN  AND  GHANT 
PART  I:  FINAL  PROJECT  REPORT 
PROJECT  WO.  MASS  R- 


BINDER  NO, 


Fenway  Urban  Renewal  Area 
Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


SUBMISSION  DATE: 


LAM)  ACQUISITION  REPORT: 


Property  Map 


CODE  NO.  R-222(2)(a) 


Property  maps  are  submitted  linder  separate  cover  with  this  report. 
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APPLICATION  FOR  LOAN  AND  GP/J\fT  BINDER  NO. 

PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Femv-ay  Urban  Renewal  Area  SUBMISSION  DATE; 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT:  Acquisition  Appraisals      CODE  NO.  R-222(2)(b) 

Based  on  data  established  by  the  publications,  "Appraiser's  Weekly"  and 
"Banker  and  Tradesman,"  and  by  staff  research  on  current  property  sales 
in  the  Fenway  Urban  Renewal  Area,  an  Authority  estimate  on  property  ac- 
quisition was  made  as  working  estimates  for  the  115  ,jarcels  to  be  ac- 
quired. 

First  and  second  acquisition  appraisals  will  be  submitted  during  the 
execution  period,  prior  to  land  acquisition,  in  order  to  reflect  more 
accurately  value  close  to  the  time  of  acquisition. 


Mass.  R-   /R-222(2)(b)  1  of  1 


c 


APPLICATION  FOR  LOAN  AND  GRANT 
Part  I:  FINAL  PROJECT  REPORT 

PROJECT  NO.  Mass.  R- 


BINDER  NO. 


Fenway  Urban  Renevial  Area 
Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


SUBMISSION  DATE: 


LAND  ACQUISITION  REPORT:  Tabulation  of  Property 

to  Be  Acquired 


CODE  NO.  R-222(2)(c) 


Estimates  of 
Value  and  Ac- 
quisition Cost 


Number  jLand  Area 
of  lin  Square 
Parcels  iFest 


Appraiser' s 
Valuations* 

Land 

Only    }   Total 


iPA  Estimate 
f  Acquisition 
3ost 


A. 


Total  Pur- 
chases and 
Donations 


115 


B,  Parchases 
(TOTAL) 


111 


830,238   $ 


526 5 052 


P 


£6,252,800 


6,252,800 


Federally 
owned  or 
3.eased  ** 


None 


Other  pub- 
licly owned 


2  30,918 


Privately 
ovmed 


109 


Public  util- 
ity  easements 


None 


^95,13^ 


5i^8,800 


5,70A-,000 


Damage  to 
property  not 
taken 


C. 


Donations 
(TOTAL) 


30^ J 186 


10,000 


Vacation  of 
streets  and 
other  public 
.rights-of-way 


87,769 


Donations 
by  LPA 


Ncne 


Donations  by 
other  entities 


216,^17 


"  Appraisal  estimates  of  properties  to  be  acquired  will  be  forthcoming 
during  the  execution  period, 
**  A  portion  of  a  privately  ovmed  acquisition  parcel  is  leased  by  the 
Federal  government  as  a  U.S.  Post  Office  (Aster  Station), 
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APPLICATION  FOR  LOAN  AM)  GRANT  BIITOER  NO. 

PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT:  Explanation  of  any  Differences   CODE  N0.R-222(2)(d) 

of  Estimate  of  Acquisition  Costs 

Explanation  of  any  differences  between  "appraiser's  valuation"  and  "LPA 
estimates  of  acquisition  costs"  for  the  Fenway  Urban  Renexral  Area  will  he 
submitted  during  project  execution  at  the  time  appraisals  are  made. 
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APPLICATION  FOR  LOaN  aIMD  GR:UNT 
Part   I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  Mass.  R- 

Fsnway  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


BINDER  NO. 


SUBMISSION  DATE: 


LAND  ACQUISITION  REPORT;   Parcels  Involving  Public   CODE  NO.  R-222(2)(e) 

Ownership 


Parcels  involivng  public  ownership  are  listed  below: 


Address 


Description 
Vacant  Land 
Vacant  Land 
Schotjl 
School 
School 


106  Huntington  Avenue 

108  Huntington  Avenue 

73  Heraenway  Street 

5i^0  Parker  Street 

550  Parker  Street 

1^+5  St.  Botolph  Street   School 

9^9-951  Boylston  Street  Fire  Station 

953-961  Boylstan  Street  Police  Station   10,i)-86 

Edgar  Street  at         Vacant  Land     2,450 
Annunciation  Road 


Area  (sq.ft.)   Ownership 
11,96'+ 


2,792 

12,000 

19,380 

139,596 

15,992 

5,676 


Massachusetts 
Turnpike  Authority 
Massachusetts 
Turnpike  Authority 
City  of  Boston 

City  of  Boston 

City  of  Boston 

City  of  Boston 

City  of  Boston 

City  of  Boston 

Boston  Housing 
Authority 


It  is  anticipated  that  the  Massachusetts  Turnpike  Authority,  the  City 
©f  Boston,  and  the  Boston  Housing  Authority  will  agree  to  sell  or  donate 
their  properties  or  consent  to  their  condemnation. 
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APPLICATION  FOR  LOAi\l  AND  GRnNT 
PART  I:  FINaL  PROJECT  REPORT 
PROJECT  NO.  I'kSS.  R- 

Fenway  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  tfessachusetts 


BINDER  NO, 


SUBiMISSION  DaTE: 


LAND  ACQUISITION  RE.ORT: 


Consequential  Damage  to 
Unacquired  Property 


CODE  NO.  R-222(2)(f) 


In  developing  the  land  use  plan  and  circulation  plan  for  this  project  special 
consideration  has  been  given  to  avoiding  partial  acquisitions  that  might 
involve  payment  of  consequential  damages. 

The  property  listed  below  may  suffer  consequential  damage  by  reason  of  the 
taking  of  25IB-263  Huntington  Avenue  if  party  walls  are  involved.  It  is 
expected  that  any  severance  damages  will  be  minimal  as  this  acquisition 
will  not  impair  the  continued  use  of  the  part  of  the  parcel  not  to  be 
acquired. 


263-279  Huntington  Avenue 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  Mass.  R- 

Fenway  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


BINDER  NO. 


SUBMISSION  DATE: 


LAND  ACQUISITION  REPORT: 


Identification  of 
Property  Involving 
any  Interest  by  an  LPA 
Member  or  Employee  or 
by  any  Member  of  the 
Governing  Body 


CODE  NO.  R-222(2)(g) 


The  members  and  employees  of  the  Authority  and  the  members  of  the  governing 
body  of  the  locality  will  sign  an  affidavit  which  will  disclose  any  interest 
in  property  located  within  the  project  area. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PaRT  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MhSS.  R_ 

Fenway  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


BINDER  NO. 


SUBMISSION  DATE: 


LAND  ACQUISITION  REPORT: 


Limited  Interest  in  Land  CODE  NO.  R-222(2)(h) 
to  Be  Acquired  to  Insure 
Future  Utilization  ef  the 
Land  in  Ccnforirity  with  the 
Urban  Renewal  Plan 


Air  rights  only  will  be  acquired  in  a  portion  of  Block  11  and  Blocks  40 
and  ^,  as  shown  «n  I^p  1,  Property  Map. 
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APPLICATION  FOR  LOAN  AND  Gx^ANT  BliviDER  NO. 

Part  Is  FINAL  rROJECT  REPORT 
PROJECT  NO.  yiiSS.   R- 

Fenway  Urban  Renewal  Area  SUBffiSSION  DaTE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


LAND  ACQUISITION  REPORT:  Properties  Involving  High  CODE  NO.  R_222(2)(i) 

Acquisition  Costs 

The  acquisition  of  the  following  six  properties  involving  high  acquisition 
cost  has  been  discussed  and  justified  previously  under  Code  No.  R-212(6) (c), 

Properties  with  land  and  building  assessment  of  $100,000  or  more  are  classi- 
fied as  high  acquisition  ocst, 

ASSESSED 
ADDRESS        DESCRIPTION       VALUATION 


2-6  Westland  Avenue  Commercial  $100,000 

25IB-26I  Huntington  Avenue  Commercial  170,000 

I59A-I6I  Massachusetts  Avenue  Commercial  158,000 

211-221  Massachusetts  Avenue  Commercial  185,000 

112^-1130  Boylston  Street  Residential  120,000 

953-961  Boylston  Street  Institutional  160,000 

Acquisition  of  the  properties  listed  above  is  justified  and  necessary  for 
the  implementation  and  success  of  the  Fenway  Urban  Renewal  Plan.  Ifeximum 
effort  has  been  employed  in  the  retention  of  basically  sound  properties  in 
developing  the  Urban  Renewal  Plan, 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  Mass.  R- 

Fenway  Urban  Renewal  Area  SUBlVilSSION  DATE: 

Boston  Redevelspment  Authority- 
Boston,  lyiassachusetts 


LAND  ACQUISITION  REPORT:  Racial  or  Discriminatory    CODE  NO.  R-222(2)(j) 

Covenants 


The  Urban  Renewal  Plan  for  the  project  area  will  provide  a  general  prohi- 
bition against  restrictive  covenants.  The  Redevelopment  Authority  shall  not 
sell,  lease  or  otherwise  convey  any  interest  in  acquired  land  with  restric- 
tit^ns  based  upon  race,  creed,  color  or  national  origin.  The  condemnation 
of  all  properties  in  the  project  area  will  clear  all  title  restrictions  of 
this  nature. 

The  provisions  of  LPA  Letter  No.  305 j  "Equal  Employment  Opportunity — 
Contract  Requirements  and  Complaint  Procedures,"  will  be  complied  with  and 
will  be  subject  to  the  applicable  provisions  of  Executive  Order  10925 >  as 
amended  by  Executive  Order  11114,  to  ensure  equal  opportunity  for  all 
qualified  persons,  without  regard  to  race,  color,  creed,  or  national  origin, 
employed  or  seeking  employment  with  Government  contractors  or  with  contrac- 
tors performing  under  Federally-assisted  construction  contracts. 

In  addition,  the  provisions  of  LPA  Letter  No.  318,  "Nondiscrimination 
Requirements  under  the  Civil  Rights  Act  of  1964  (Title  VI)"  will  be  com- 
plied with  and  v/ill  be  subject  to  the  provisions  of  the  Civil  Rights  Act 
of  1964  (Title  VI)  to  ensure  that  no  person  shall,  on  the  ground  of  race, 
color,  creed,  or  national  oilgin,  be  excluded  from  participation  in,  be 
denied  the  benefits  of,  or  be  subjected  to  discrimination  under  any  program 
or  activity  receiving  Federal  financial  assistance. 
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APPLICATION  FOR  LOAi'>l  AND  aRAIJT 
PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  PkSS.  R- 

Fenway  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  tlassachusetts 


BINDER  NO. 


SUBMISSION  DATE: 


LAND  ACQUISITION  REPORT; 


Land  Acquisition  Policy 
Statement 


CODE  NO.  R-222(2)(k) 


The  Boston  Redevelopment  Authority  Land  Acquisition  Policy  Statement  is 
as  follows : 

(1)  that  the  Boston  Redevelopment  /luthority  will  make  every 
reasonable  effort  to  acquire  each  property  by  negotiated 
purchase  before  instituting  eminent  domain  proceedings 
against  the  property. 

(2)  that  the  Boston  Redevelopment  Authority  will  not  require 
any  owner  to  surrender  the  right  to  possession  of  his  pro- 
perty until  the  Authority  pays,  or  causes  to  be  paid  to 
the  owner:   (a)  the  agreed  purchase  price  arrived  at  by 
negotiation,  or  (b)  in  any  case  where  only  the  amount  of 
the  payment  to  the  oxmer  is  in  dispute,  riot  less  than  75 
percent  of  the  appraised  fair  value  as  approved  by  the 
Authority  and  concurred  in  by  HHFA, 

(3)  that  the  Boston  Redevelopment  Authority  will  not  require 
any  person  laxjfully  occupying  property  to  surrender  pos- 
session without  at  least  90  days  written  notice  from  the 
Authority  of  the  date  on  which  possession  will  be  required. 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:  FINAL  PROJECT  REPORT 
^    PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE : 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


RELOCATION  REPORT:      Relocation  Program  CODE  NO.  223(1) (a) 

A.  Administrative  Organization 

1.  Name  of  Agency  which  Will  Administer  Relocation  Operations. 
The  Boston  Redevelopment  Authority, 

2.  Description  of  Organization  of  Relocation  Staff. 

Relocation  of  families  and  individuals  will  be  supervised  by  the  Family 
Relocation  Department  of  the  Authority,  The  central  office  will  co- 
ordinate activities  in  the  several  project  offices  to  insure  that  there 
will  be  no  duplication  of  referrals  or  of  inspections.  It  will  be  the 
concern  of  the  central  office  to  work  on  housing  resources,  both  new 
and  rehabilitated.  The  office  will  work  with  developers  of  221(d)(3) 
housing  throughout  the  commxinity,  with  a  view  toward  obtaining  com- 
mitments to  make  such  units  available  to  qualified  displaced  families. 

The  central  office  vjill  also  maintain  the  basic  liaison  ijith  the  Boston 
Housing  Authority  in  matters  pertaining  to  new  public  housing  and  in 
the  placement  of  families  in  public  housing. 

The  residential  relocation  staff  vjill  consist  of: 

a.  Site  Office  Manager 

b.  Chief  Relocation  Officer 

c.  Family  Relocation  Supervisor 

d.  Relocation  Specialists  and  Aides 

e.  Rehousing  Specialists,  Housing  Coordinator,  and  Inspectors 

f .  Administrative  Assistant  for  Records 
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Business  relocation,  property  management,  and  property  maintenance 
will  be  carried  out  by  the  Operations  Department.  Staff  will  con- 
sist of: 

a.  Business  Relocation  Soecialists 

b.  Cashiers 

c.  Accountant 

d.  Property  Management  Officer 

e.  Property  Management  Specialists 

f .  Maintenance  Aides 

g.  Secretaries  and  Clerk-Typists 

B.  Relocation  Standards 

Each  dwelling  unit  offered  for  relocation  housing  will  be  inspected  by  a 
trained  housing  inspector  to  establish  the  fact  that  the  dwelling  is  safe, 
decent,  and  sanitary  and  that  it  conforms  to  the  standards  of  fitness  com- 
prising Section  8o8  of  R-213j  the  Rehabilitation  Standards  of  the  Fenway 
Urban  Renewal  Plan,  including  the  State  Sanitary  Code,  Article  II,  Minimum 
Standards  of  Fitness  for  Human  Habitation,  and  to  applicable  sections  of 
the  Building  Code  of  the  City  of  Boston.  Each  unit  shall  meet  the  follow- 
ing standards: 

1.  Physical  Standards 

a.  Sanitary,  heating,  ventilating  and  lighting  facilities. 

Each  family  shall  occupy  a  dwelling  unit  vjhich  shall  meet  the 
following  standards  and  which  shall  have  the  following  facili- 
ties for  the  exclusive  use  cf  the  family. 

The  dwelling  unit  must  have : 

(1)  A  kitchen  sink  in  good  working  condition  and  properly  con- 
nected to  city  water  and  sewer  systems. 

(2)  Safe  and  adequate  cooking  and  heating  facilities. 

(3)  Adequate  and  properly  connected  water  heating  facilities. 


Mass.  R-   /R-223(l)(a)  2  of  16 


d 


• 


(U)  Every  kitchen  sink,  lavatory  basin  and  bathtub  or  shower 
shall  be  properly  connected  with  both  hot  and  cold  water 
lines. 

(5)  A  room  which  affords  privacy  to  a  person  within  it  and 
which  contains  a  flush  water  closet  and  a  lavatory  basin 
in  good  working  condition  and  is  properly  connected  to 
the  City  water  and  sewer  systems.  Such  room  shall 

be  well  lighted  and  ventilated  (or  contain  an  approved 
mechanical  ventilation  system), 

(6)  A  room  which  affords  privacy  to  a  person  within  it  and 
which  contains  a  bathtub  or  shower  in  good  working  condi- 
tion and  is  properly  connected  to  City  water  and  sewer 
systems.   (Access  must  be  from  within  the  dwelling  unit 
without  passing  throuc-h  any  part  of  any  other  dwelling 
unit . ) 

(7)  Adequate  rubbish  storage  facilities  and  garbage  disposal 
facilities. 

(8)  Every  habitable  room  shall  have  at  least  one  window  or 
skylight  facing  directly  to  the  outdoors  and  which  can  be 
easily  opened, 

b.  Structural  Conditions 

(1)  Each  dwelling  unit  shall  be  structurally  sound,  in  good 
repair,  and  shall  be  in  an  adequate  state  of  maintenance, 

(2)  Each  dwelling  unit  shall  have  two  safe,  unobstructed  means 
of  egress  leading  to  safe  and  open  space  at  ground  level, 

c.  Occupancy 

(1)  There  shall  be  1^0  square  feet  of  floor  space  for  the  first 
occupant  in  a  standard  dwelling  unit  and  at  least  100  square 
feet  of  additional  floor  space  for  each  additional  occupant; 
floor  space  to  be  computed  shall  be  the  total  habitable  room 
area.  Floor  space  shall  be  subdivided  into  sufficient  rooms 
to  be  adequate  for  the  family, 

(2)  Each  room  used  for  sleeping  purposes  shall  contain  at  least 
70  square  feet  of  floor  space  for  one  occupant,  and  each 
room  used  for  sleeping  purposes  by  more  than  one  occupant 
shall  contain  at  least  ^0  square  feet  of  floor  space  for 
each  occupant. 
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(3)  There  shall  be  the  following  number  of  rooms  for  families 
of  various  sizes: 

Size  of  House- 
hold  (family)  123U56789 

Bedrooms  in  House- 
hold (family)       11-2   2  2-B   3  3-h       h  h-^       5 

(U)  In  a  rooming-  unit,  every  room  occupied  for  sleeping  purposes 
by  one  occupant  shall  contain  at  least  80  square  feet  of  floor 
space  J  every  room  occupied  for  sleeping  purposes  by  more  than 
one  occupant  shall  contain  at  least  60  square  feet  of  floor 
space  for  each  occupant. 

d.  Non-Houskeeping  Units 

Standards  for  non-hous keeping  units  to  be  occupied  by  individuals 
are  included  in  the  State  Sanitary  Code. 

2.  Standards  for  Displacees'  Ability  to  Pay 

For  private  rental  housing,  ability  to  pay  20  to  23  percent  of  family 
income  for  gross  housing  costs  is  considered  a  practical  standard, 
except  where  unusual  conditions  exist.  The  ability  to  purchase 
housing  shall  also  be  related  to 'family  income.  V/ith  the  use  of 
local  financing  practice,  property  taxes,  maintenance,  utility  and 
operatinp  char.-^es,  the  following  relations  of  sales  price  to  income 
are  feasible  in  the  Boston  area: 

Sales  Price  Required  Income  Level 

$  6,500-10,000  $U, 000-5, 000 

10,000-1U,000  U,000-6,000 

1U,000  &  over  6,000  &  over 

3.  Location  Standards 

The  dwelling  unit  offered  for  relocation  housing  shall  be  located: 

a.  So  that  the  principal  worker  in  the  family  can  reach  his  place  a£ 
employment  within  a  reasanahle  time  and  at  a  i-ea.sonahlft  com- 
muting expense. 

b.  In  an  rea  which  meets  the  family's  needs  for  public  and  commercial 
f acili  ties. 

Tlie  relocation  staff  will  consult  the  Authority's  planning  staff 
to  ascei-bain  areas  scheduled  for  future  clearance  in  order  to 
avoid  any  subsequent  displacement  of  the  family.  Families  will  = 
be  advised  to  check  with  the  relocation  staff  as  to  the  location 
of  housing  in  relation  to  future  renewral  activities. 
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lu  Temporary  Relocation 

Temporary  relocation  will  be  held  to  a  minimum.  It  shall  occur 
into  a  dwelling  unit  which: 

a.  Contains  facilities  in  working  order, 

b.  Is  in  safe  and  habitable  condition, 

c.  Is  sufficiently  large  for  the  family. 

If  temporary  relocation  is  made  for  the  convenience  of  the  Authority, 
the  cost  of  the  move  will  not  be  charged  to  the  resident's  allowab]fi 
relocation  payment.  Any  other  temporary  move  will  be  charged 
against  the  resident's  maximum  allowable  relocation  payment.  The 
Authority  is  responsible  for  the  relocation  of  every  resident  in  the 
project  area. 

C.  Proposals  for  Obtaining  Relocation  Housing 

1.  Arrangements  made  with  sources  of  existing  private  and  public  housing 
for  obtaining : 

a.  Notification  of  Vacancies 

Private  Housing 

Vacancy  listings  will  be  compiled  from  notifications  of  vacancies 
from  realtors,  newspaper  advertisements,  mail  carriers,  utility 
companies,  furniture  moving  firms,  municipal  departments,  other 
governmental  agencies  preparing  such  listings,  and  other  informed 
sources. 

Listings  by  FHA  and  Urban  Renewal  Administration  of  acquired 
properties  made  available  by  local  FHA  and  Urban  Renewal 
Administration  offices  will  be  used  as  a  relocation  resource, 
and  will  be  available  in  the  relocation  office  for  site  occupants. 

Vacant  dwelling  units  on  file  first  will  be  inspected  by  the 
relocation  staTf  to  dotermine  that  the  units  are  standard  in 
accox-dance  with  the  Boston  Honsiiig  Cod©.,  snd  to  obtain  informa- 
tion on  size  and  cost  of  units. 
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Public  Housing 

Liaison  between  the  Family  Relocation  Department  and  the 
Boston  Housing  Authority  will  be  maintained  in  order  to  insure 
maximum  cooperation  and  effective  referral  of  site  families 
to  the  Boston  Housing  Authority,  A  copy  of  a  letter  from  the 
Administrator,  Boston  Housing  Authority,  is  attached  as 
R-223(l)(c). 

The  Administrator  of  the  Boston  Housing  Authority  has  revealed 
that  an  adequate  turnover  in  public  housing  units  for  families 
and  the  elderly  exist  to  accommodate  those  families  and  indi- 
viduals who  are  expected  to  relocate  there. 

b.  Information  on  size  and  rent  of  available  units. 

Private  Housing 

Past  experience  indicates  that  vacancies  available  for  reloca- 
tion cover  a  range  of  size  and  rent  levels.  When  the  relocation 
staff  learns  of  or  identifies  available  vacancies,  information  on 
the  size  and  rent  or  sales  price  of  the  dwelling  units  will  be 
obtained.  Rehousing  specialists  on  the  relocation  staff  will 
then  inspect  the  units  to  determine  whether  or  not  they  are 
decent,  safe  and  sanitary,  and  to  obtain  information  on  size 
and  rent  of  the  vacant  units.  This  information  will  be  made 
available  to  families  and  individuals  in  accordance  with  their 
specific  housing  needs.  Listings  x-dll  not  include  vacancies  in 
housing  units  which  are  scheduled  for  clearance  under  Title  I 
project  in  planning  or  execution  or  by  other  governmental 
activity. 

Public  Housing 

The  dwelling  units  managed  by  the  Boston  ?Iousing  Authority  range 
from  one -bedroom  to  five -bedroom  units.  The  turnover  and 
vacancy  rates  are  highest  in  the  two-  and  three-  bedroom  units. 

Monthly  rent  for  public  housing  units  is  based  upon  income  and 
family  size.  The  minimum  rent  for  the  Federal  Program  (general 
program)  is  $U5.00  per  month. 
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c.  Admission  preference  for  referred  families. 

Displaced  eligible  families  will  be  given  preference  in  admission 
to  public  housing  units. 

The  Special  Admission  Limits  for  public  housing  for  families 
displaced  by  public  redevelopment  action  are: 

Family  Composition  Special  Admission  Limits 

(Met  Income  after  Exemptions) 

1-2  persons  $U>^00  per  annum 

3-U  persons  k,7S0   per  annum 

5-6  persons  5^125  per  annum 

7  or  more  persons  5^500  per  annum 

Adequacy  of  supply  of  existing  housing  expected  to  become  available 
during  the  displacement  period: 

In  order  to  estimate  availability  of  local  housing,  many  factors  must 
be  considered.  In  terms  of  housing  supply,  these  factors  include  the 
rate  of  new  construction,  the  conversion  rate,  withdrawal  and  demo- 
lition rates,  the  turnover  of  existing  housing,  the  availability  of 
credit,  and  population  decline. 

On  the  demand  side,  pertinent  factors  include  the  total  relocation 
needs  from  all  governmental  projects,  family  formation,  increased 
real  income,  and  other  demand  factors.  Estimates  of  local  housing 
resources,  based  on  the  above  considerations,  do  not  show  any 
deficit  of  available  housing  to  be  u^ed  as  relocation  housing  for 
residents  during  the  displacement  period.   (See  Form  H-6122.) 

The  rehousing  staff  will  attei.pt  to  obtain  maximum  use  of  Section 
221  of  the  National  Housing  Act  and  other  sales  housing  programs. 
The  staff  will  aid  families  aid  persons  desiring  and  able  to  pur- 
chase housing  to  locate  such  housing  and  /..ake  applications  for 
F.H.A.  mortgage  insurance  as  well  as  other  types  of  r..ortgages 
where  appropriate. 

Adequacy  of  supply  of  standard  housing  for  loiii -income  families  and 
proposals  for  special  rehousing  problems: 

It  is  expected  that  the  supply  of  public  and  private  housing  will 
be  sufficient  to  meet  the  requirements  of  low-income  families. 
Chapter  197  of  the  Acts  of  I963,  Commonwealth  of  Massachusetts, 
now  prohibits  discrimination  in  all  housing  czccopt  oimer-occupied, 
two-family  structures.  In  order  to  facilitate  housing  for 
families  and  individuals  who  are  members  of  minority  groups,  the 
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Authority  is  cooperating  with  fair  housing  organizations  and  other 
groups  to  obtain  satisfactory  rehousing  for  such  site  occupants. 

Families  and  individuals  with  special  rehousing  problems,  includ- 
ing large  families  and  handicapped  or  aged  families  and  individ- 
uals, will  receive  special  attention  from  trained  relocation  and 
rehousing  specialists.  The  implementation  of  the  recommendations 
of  the  comprehensive  relocation  program  prepared  by  Management 
Services  Associates,  Inc.  of  New  York  City,  will  assure  the  avail- 
ability of  community  resources  to  aid  in  rehousing  such  families 
and  individuals. 

D,  Relations  with  Site  Occupants 

1.  Development  of  an  Informational  Program 

The  Redevelopment  Authority  has  already  developed  an  informational 
program  in  the  project  area.  Many  of  the  residents  who  will  be 
displaced  will  be  involved  in  group  meetings  in  the  neighborhood. 
At  these  meetings,  the  objectives  of  the  urban  renewal  prograra 
will  be  outlined,  existing  conditions  in  the  project  area  x-Jill  be 
reviewed,  renewal  plans  for  the  area  and  the  impact  of  these  plans 
in  terms  of  required  displacement  of  families,  individuals,  and 
business  will  be  discussed  and  relocation  and  rehousing  proposals 
will  be  outlined  in  detail.  These  informational  meetings  will  be 
continued  as  required  to  deal  with  the  unique  concerns  of  the 
families,  single  persons,  and  business  units  which  are  to  be  re- 
located. 

The  informational  program  will  include  the  preparation  and  dis- 
tribution of  monthly  news  letters,  special  bulletins  and  other 
material  designed  to  keep  residents  of  the  project  area  informed 
of  current  developments  in  the  renewal  prograra  generally,  and  of 
the  availability  of  relocation  assistance  and  the  means  by  which 
relocation  services  will  be  made  available. 

2.  Interviews  with  Site  Occupants 

a.  A  sample  survey  has  been  conducted  of  families  and  individuals 
whose  living  accommodations  are  to  be  acquired.  On  or  about 
the  time  of  acquisition  of  property,  interviews  with  all  resi- 
dents will  be  conducted  and  each  site  occupant  household  will 
be  informed: 

(1)  that  the  Redevelopment  Authority  has  acquired  the  property 
by  eminent  domain  as  of  a  given  date; 

(2)  of  the  reason  for  the  acquisition; 
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(3)  of  the  Authority's  basic  objectives  aid  policies  with 
respect  to  relocation; 

(k)   of  the  Authority's  legal  responsibility  and  obligations 
on  relocation  and  services  and  aids  available,  including 
relocation  payments j 

(5)  of  the  availability  of  information  concerning  F.H.A, 
mortgages  and  mortgage  insurance; 

(6)  of  the  availability  of  F.H.A. -  and  V. A. -acquired  prop- 
erties as  a  relocation  resource  and  of  listings  of  such 
properties  at  the  site  office; 

(7)  of  the  opening  of  a  project  office  for  official  contacts, 
assistance  and  information,  and  the  name  of  the  person  in 
charge,  the  address,  and  the  hours  of  business; 

(8)  that  they  will  not  be  required  to  move,  except  for  cause, 
or  except  on  a  temporary  basis,  until  given  an  opportunity 
to  obtain  standard  housing; 

(9)  of  the  obligation  of  the  family  or  individual  to  pay  use 
and  occupancy  charges  to  the  Authority  and  of  other  re- 
sponsibilities and  obligations; 

(10)  of  the  eviction  policy  of  the  Authority, 

An  informational  booklet  or  statement  will  be  given  to  each 
site  occupant  household  at  the  time  of  taking,  outlining  the 
pertinent  facts  in  a  simple,  easy-to-read  fashion. 

The  booklet  or  statement  will  also  contain  a  brief  guide  to 
families  seeking  their  oim  accommodations  as  to  what  con- 
stitutes decent,  safe  and  sanitary  housing. 

3.  General  Location  and  Approximate  Business  Hours  of  the  Project 
Office 

The  project  office  will  be  open  for  relocation  purposes  from  9:00 
A.M.  to  5:00  P.M.  five  days  a  week;  evening  and  Saturday  hours 
will  be  arranged  as  needed. 

U.  Referrals  to  Cooperating  Real  Estate  Firms  and  the  Housing 
Authority 

Site  occupants  will  be  referred  to  private  real  estate  firms,  land- 
lords, builders,  etc.,  after  said  housing  unit  has  been  inspected 
and  approved  by  a  rehousing  specialist  on  the  Rehousing  Staff. 
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5.  Inspection  of  Relocation  Housing 

All  relocation  housing,  except  public  housing  and  F.H.A.  and  U.R.A, 
approved  housing,  will  be  inspected,  including  that  of  self- 
relocated  families.  If  such  families  or  individuals  have  moved  to 
substandard  housing,  they  will  be  considered  as  temporarily  relo- 
cated and  will  be  urged  to  take  advantage  of  the  resources  of  the 
Rehousing  Staff  in  obtaining  standard  accommodations. 

If  the  family  or  individual  declines  the  offer  of  a  standard 
dwelling  unit  and  relocates  into  a  unit  that  does  not  meet  code 
requirements,  the  matter  will  be  referred  to  the  appropriate  code 
enforcement  agency  with  the  objective  of  bringing  the  unit  into 
conformity  with  code  requirements. 

6.  Tracing  of  Families  Who  Have  Left  without  Leaving  a  New  Address 

The  Rehousing  Staff  will  attempt  to  trace  families  who  have  disap- 
peared from  the  project  area  by  using  available  sources  for  locat- 
ing them,  i.e.,  employers,  school  and  car  registrations,  social 
agencies,  telephone  and  utility  records.  VJhen  families  cannot  be 
foiind  after  a  two-month  period,  they  will  be  dropped  from  the  work- 
load. 

7.  Referral  to  Social  Agency  of  Families  Requiring  Assistance 

Families  or  individuals  requiring  assistance  of  a  special  nature 
will  be  offered  the  services  of  qualified  relocation  specialists 
on  the  relocation  staff.  Arrangements  for  referring  families  or 
single  persons  requiring  long-term  assistance  to  appropriate  social 
agencies  and  organizations  are  now  being  structured  as  part  of  the 
comprehensive  relocation  program, 

8.  Assistance  to  Prospective  Home  Buyers  in  Obtaining  Mortgage 
Financing 

The  relocation  staff  will  explain  the  F.H.A.  Section  221  mortgage 
insurance  program,  and  F.H.A.  and  other  mortgage  financing  pro- 
grams to  prospective  home  buyers.  All  possible  assistance  will  be 
given  to  families  who  desire  and  are  able  to  purchase  housing 
under  these  programs.  Assistance  will  be  given  by  the  staff  to 
families  applying  for  mortgages  and  mortgage  insurance  through 
F.H.A. 

F.H.A.  Form  3U76,  Certificate  of  Eligibility  Under  Section  221  of 
the  National  Housing  Act,  will  be  provided  to  those  families  who 
are  interested  in  sales  housing. 
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E,  Eviction  Policy  and  Proceedings  of  the  Boston  Redevelopment  Authority 

I     The  Authority  will  make  all  possible  efforts  to  avoid  the  eviction  of 
any  family  from  the  project  area.  Eviction  shall  occur  only  against 
families  who: 

1.  are  financially  able  to  and  refuse  to  pay  use  and  occupancy 
charges  to  the  Authority j 

2.  maintain  a  nuisance  or  use  the  premises  for  illegal  purposes 5 

3.  refuse  without  valid  reason  three  or  more  referrals  of  suitable 
and  approved  accommodations 5 

k.     are  squatters  in  dwellings  vacated  by  families  who  have  been 
relocatedi 

$,     refuse  to  admit  a  relocation  interviewer. 

Prior  to  eviction,  the  family  will  be  offered  all  of  the  relocation 
services  of  the  Authority,  In  addition,  an  attempt  will  be  made  to 
enlist  the  services  of  the  appropriate  community  social  service  agency 
if  it  appears  that  the  family  requires  special  assistance.  Finally, 
each  case  must  be  approved  by  the  Executive  Director  or  Assistant 
Executive  Director  prior  to  eviction.  All  evictions  must  be  authorized 
by  a  majority  vote  of  the  Redevelopment  Authority. 

»F.  Relocation  Payraents 

The  Authority  will  make  relocation  payments  to  eligible  site  occupants, 
including  families,  individuals,  business  concerns,  and  other  non- 
residential establishments  in  the  project  area,  in  accordance  with 
Section  llU  of  the  Housing  Act  of  19U9,  as  amended,  the  regulations 
governing  relocation  payments  issued  by  the  Housing  and  Home  Finance 
Agency,  and  the  approved  Relocation  Program.  Detailed  information 
and  prescribed  procedures  with  respect  to  payment  will  be  available 
at  the  site  office. 

1.  Time  Limit 

The  claim  for  relocation  payment  for  moving  expenses  or  for  direct 
loss  of  property  must  be  filed  with  the  Authority  by  the  claimant 
within  six  (6)  months  after  the  displacement  of  the  claimant.  A 
claim  for  a  relocation  adjustment  payment  shall  be  submitted  within 
a  period  of  sixty  (60)  days  after  the  displacement  of  the  claimant. 

2.  Method  of  Payment  to  Families  and  Individuals 

The  Boston  Redevelopment  Authority  adopLa  +.he  following  schedule  as 
the  method  for  making  fixed  relocation  payments  to  individuals  and 
families  in  lieu  of  their  reasonable  and  necosBqry  mov.ine  <^Kp(=nse 
and  for  allowable  direct  losses. 

9 
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Families  and  individual  householders  payment  schedule  based  on 
actual  livable  rooms  with  furniture  of  the  claimant  is  as  follows: 

One  room  $  hO.OO 

Two  rooms  55.00 

Three  rooms  70.00 

Four  rooms  85.00 

Five  rooms  100.00 

Six  rooms  115.00 

Seven  rooms  130.00 

Eight  rooms  1U5.00 

Nine  rooms  160.00 

Ten  rooms  175.00 

Eleven  rooms  190.00 

Twelve  rooms  or  more  200.00 

Single  person  not  owning  furniture      5.00 

Family  not  owning  furniture           10.00 

The  Authority  will  pay  the  actual  and  necessary  moving  expenses, 
plus  personal  property  losses,  in  lieu  of  the  above  schedule,  but 
not  to  exceed  $200.00,  if  the  family  being  relocated  so  desires. 

The  Authority  will  also  pay  to  any  eligible  faiaily  or  any  individ- 
ual sixty-two  years  of  age  and  over,  displaced  on  or  after  January 
27,  I96U,  and  who  is  unable  to  scure  a  dwelling  unit  in  a  lovj-rent 
public  housing  project,  a  Relocation  Adjustment  Payment,  not  to 
exceed  $500,  to  assist  such  family  or  individual  to  acquire  a  decent, 
safe,  and  sanitary  dwelling.  The  Relocation  Adjustment  Payment 
shall  be  an  amouint  which,  vj-hen  added  to  20  percent  of  the  annual 
income  of  the  displaced  family  or  individual  at  the  time  of  dis- 
placement, equals  the  average  rental  required  for  a  twelve -month 
period,  for  such  a  decent,  safe  and  sanitary  dtrelling  of  modest 
standards  adequate  in  size  to  accommodate  tae  displaced  individual 
or  family. 

3.  Method  of  Payment  to  Business  Concerns 

The  Authority  shall  pay  to  any  displaced  business  concern  its 
reasonable  and  necessary  moving  expenses  and  any  direct  losses  of 
property  except  goodwill  or  profit,  and  an  additional  $2,500  in 
the  case  of  a  private  business  with  average  annual  net  earnings 
of  less  than  $10,000  per  year  which  (a)  was  doing  business  in  a 
location  in  the  urban  renewal  area;  (b)  is  displaced  on  or  after 
January  27,  I96U;  and  (c)  is  not  part  of  an  enterprise  having 
establishments  outside  the  urban  renexral  area. 

Such  payment  shall  be  made  subject  to  the  regulations  governing 
I'elocation  payments  issued  by  the  Housing  and  Home  Finance  Agency, 
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Included  below  is  a  sixjnary  of  current  provisions  based  upon 
H.H.F.A.  rules  and  regulations  to  be  followed  by  the  Authority  in 
0  relocation  business  concerns  and  non-profit  organizations: 

a.  In  order  to  be  eligible  for  a  relocation  payment,  the  displace- 
ment of  the  site  occupant  inust: 

(1)  be  from  the  real  property  within  the  urban  renewal  area,  on 
or  after  the  effective  date  5  and 

(2)  be  made  necessary  by  the  acquisition  of  such  real  property 
by  the  Authority, 

b.  In  determining  eligible  relocation  expense,  the  following  words 
shall  be  construed  to  mean: 

(1)  Property.  Tangible  personal  property,  excluding  fixtures, 
equipment,  and  other  property  whicn  under  State  or  local 
law  are  considered  real  property,  but  including  such 
items  of  real  property  as  the  site  occupant  may  lawfully 
remove . 

(2)  Business  Concern.  A  corporation,  partnership,  individual, 
or  other  private  entity,  including  a  non-profit  organiza- 
tion, engaged  in  some  type  of  business,  professional  or 
institutional  activity  necessitating  fixtures,  equipment, 

4  stock  in  trade,  or  other  tangible  property  for  the  carry- 

*  ing  on  of  the  business,  profession,  or  institution. 

(3)  Small  Business  Concern.  A  business  concern  displaced  on 
or  after  January  27,  196U,  wliich  is  not  part  of  an  enter- 
prise having  establishments  outside  the  urban  renewal  area 
which  had  average  annual  gross  receipts  or  sales  in  excess 
of  $500  but  average  annual  net  earnings  before  income 
taxes  of  less  than  $10,000  including  salaries,  wages, 
drawings,  or  other  compensation  received  by  an  owner  or 
any  member  of  his  household,  or  partners  or  officers  of 
the  concern,  and  has  filed  an  income  tax  return  for  the 
two  tax  years  (or  one  if  not  in  business  that  long)  im- 
mediately preceding  its  displacement. 

(U)  Mo-vT.ng  Expenses.  Costs  of  dismantling,  crating,  insuring, 
transporting,  reassembling,  reconnecting,  and  reinstalling 
of  personal  property,  merchandise,  etc.,  exclusive  of  the 
cost  of  any  addition,  improvement,  alterations,  or  other 
physical  changes  in  or  to  any  structure  in  connection  with 
affecting  such  reassembly,  reconnecting,  or  reinstallation. 
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(5)  Actual  Direct  Losses  or  Loss  of  Property.  Actual  loss  in 
the  value  of  the  property  (exclusive  of  goods  or  other 
inventory  kept  for  sale)  sustained  by  the  site  occupant  by 
reason  of  the  disposition  or  abandonment  of  the  property 
resulting  from  the  site  occupant's  displacement  from  an 
urban  renewal  area.  A  loss  resulting  from  damage  to  the 
property  while  beinr  moved  is  not  included. 

c.  The  Authority  shall  pay  the  cost  of  administering  the  reloca- 
tion program  as  part  of  an  eligible  project  expenditure. 

d.  The  Authority  reserves  the  rifht  to  deny  a  claim  of  an  otherwise 
eligible  business  concern  which  has  defaulted  in  its  obligation 
to  the  Authority. 

e.  Claims  for  relocation  payments  in  excess  of  $500  submitted  by  a 
business  concern  shall  be  supported  by  three  estimates  of  moving 
expenses  from  reputable  moving  firms  and,  to  the  extent  re- 
quired, other  contractors.  In  any  case  where.it  is  not  feasible 
to  obtain  three  estimates,  the  Authority  shall  maintain  in  its 
files  a  statement  of  reasons  why  a  lesser  number  of  estimates 
was  accepted  in  support  of  the  claim. 

f .  The  Authority  will  not  pay  the  cost  of  any  aopraisal  made  to 
determine  actual  loss  of  property  if  made  by  or  in  behalf  of  the 
claimant. 

g.  A  business  concern  which  is  not  displaced  fr:>m  an  urban  renewal 
area  shall  be  eligible  for  a  relocation  payment  for  moving 
expenses  incurred  on  or  after  September  2,  I96U,  with  respect 

to  its  outdoor  advertising  displays  required  in  the  determination 
of  the  Authority  to  be  removed  from  the  urban  renewal  area, 

h,  A  business  concern  wMch  moves  beyond  one  hundred  miles  of 

the  boundary  of  the  City  of  Boston  shall  not  obtain  a  relocation 
payment  for  its  moving  expenses  in  excess  of  the  reasonable 
and  necessary  expense  for  moving  such  distance  of  one  hundred 
miles. 

i,  A  relocation  payment  shall  not  be  made  to  site  occupants  for  the 
purpose  of  a  temporary  on-site  move,  unless  such  temporary 
on-site  move  was  made  for  the  convenience  of  the  Authority. 
In  that  event,  the  cost  of  the  temporary  move  shall  be  considered 
as  a  property  management  expense,  and,  therefore,  eligible  for 
inclusion  as  a  part  of  gross  project  costs. 
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j.   If  the  total  of  the  actual  moving  ex^^enses  incurred  on  or 
after  October  2,   1962,  is  greater  than  $3,000,   the  maxiratua 
relocation  payment  to  a  business  concern  shall  not  exceed 
the  total  of  the  actual  raoving  expenses,  or  $25,000,  which- 
ever is  less. 

k.  The  Authority  will  obtain  the  approval  of  the  Housing  and 

Home  Finance  Agency  (K.H.F.A.)  of  the  Federal  Government  before 
making  any  relocation  payment  in  excess  of  $10,000. 

1.  A  business  concern  shall  give  the  Fenway  Project  Office  a 
minimvim  of  30  days  but  no  more  than  90  days  written  notice 
of  its  intention  to  move  and  must  ^permit  the  Authority,  or 
its  authorized  representatives,  to  inspect  the  property  to  be 
moved.  An  exceotion  to  the  requirement  for  timely  notice 
will  be  made  only  if  the  Authority  determines  that  there  was 
reasonable  cause  for  the  failure  of  the  business  concern  to 
give  the  required  notice,  the  Authority  has  adequately  verified 
the  factsi.pertaining  to  the  move  and  the  reqv.^ested  relocation 
payment,  and  HHFA  has  concurred  in  the  payments. 

m.  Disbursements  which  are  not  eligible  as  Relocation  Payments 
include,  but  are  not  limited  to,  the  following: 

(1)  Disbursements  made  prior  to  the  effective  date. 

(2)  Disbursements  for  any  rent,  for  loss  of  good  will  or 
profit,  or  for  any  costs  other  than  necessary  moving 
expenses  or  actual  direct  lossesof  property. 

(3)  Disbursements  for  expenses  or  losses  for  which  re- 
imbursement or  compensation  is  otherwi-se  made, 

(U)  Disbursements  for  expenses  of  claimant  in  preparing  and 
supporting  its  claim, 

(5)  Loss  resulting  from  damage  to  the  property  while  being 
moved. 

n.  Any  business  concern  seeking  relocation  payments  shall  file  a 
written  claim  for  same  on  Form  H-61U0  furnished  by  the 
Authority  at  the  Site  Office.  All  such  papers  and  related 
evidence  shall  become  the  permanent  records  of  the  Authority. 

o,  A  claim  for  relocation  payment  shall  be  submitted  to  the 

Authority  within  period  of  six  months  after  the  moving  ex- 
penses are  incurred  or  direct  losses  of  property  are  suffered. 
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p.  All  claims  shall  be  aporoved  by  the  Fenway  Business  Relocation 
Officer  and  the  Auditor's  Office  of  the  Authority. 

G,  Services  to  Business  Concerns 

1.  The  Authority  will  carry  out  an  informational  program  for  business 
concerns  and  non-profit  organizations  in  the  project  area  informing 
all  site  occupants  to  be  displaced  of  relocation  services  and  pay- 
ments to  be  available. 

2.  Trained  business  relocation  representatives  will  undertake  surveys 
and  interviews  to  determine  the  space  needs.  n,nd   location  preferences 
of  such  concerns, 

3.  Listings  of  available  commercial  and  industrial  space  will  be  main- 
tained for  interested  concerns.  Such  concerns  will  also  be  encour- 
aged to  check  with  reputable  realtors. 

U.  Advice  and  assistance  will  be  given  in  the  selection  of  new  quarters, 
including  inspections  of  new  locations. 

5.  The  Business  Relocation  Office  maintains  continuous  liaison  with 

the  Small  Business  Administration  to  use  opportunities  for  financing 
available  under  federal  laws. 

H.  Additional  State  or  Local  Relocation  Requirements 

1.  Highway  Relocation  Requirements 

Part  of  the  proposed  right-of-way  for  the  Inner  Belt  Highway  is 
located  within  the  Fenw^  Project  Area.  Current  estimates  indicate 
that  approximately  19)4  dwelling  units  lie  in  the  proposed  right-of- 
way  within  the  project  area.  Recent  information  from  the  State 
Department  of  Public  Works  suggests  that  land  takings  may  be  com- 
pleted by  July  1,  1967.  The  Boston  Redevelopment  Authority  has 
volunteered  to  undertake  relocation  of  families  displaced  by  the 
Inner  Belt  if  requested  by  the  Massachusetts  Department  of  Public 
Works  under  a  contractual  agreement 

2.  Institutional  Relocation  Requirements 

In  order  to  complete  its  development  program,  the  Christian  Science 
Church  will  displace  an  estimated  317  families  and  39h  individuals 
from  properties  ifthich  it  oxms  in  the  project  area.  The  church  has 
agreed  with  the  Rn&ton  Redevelopment  Authority  to  ihake  relocation  ■ 
payments,  comparable  to- those "made  by  the  Authority  to  all  persons 
displaced. 

Whenever  other  institutions  shall  clear,  land  within  the  project 
area  for  the  purpose  of  development,  the  Authority  will  make 
every  effort  to  have  the  institution  provide  the  same  relocation 
assistance  as  provided  by  the  Boston  Redevelopment  Authority. 
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No.     63-R925 
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HOUSING     AND     HOME     FINANCE     AGENCY 

URBAN   RENEWAL   ADMINISTRATION 

ESTIMATED  HOUSING  REQUIREMENTS  AND 
RESOURCES  FOR  DISPLACED   FAMILIES 

PROJECT     LOCALITY 

Boston,    Massachusetts 

PROJECT    NAME 

Fenway  Urban  Renewal  Area 

PROJECT    NUMBER 

Mass.   R- 

'.•mRUCTlOSS:      Place    original    and   one    copy    in    Binder    No.     i, 
tnd   one    copy    each    in    other    binders. 

ESTIMATED    LENGTH 

OF    DISPLACEMENT          aq 

PFRinn:                          ^O      un'.. 

DATE    OF    SUBMISSION 

1.   NUMBER  OF  FAMILIES    IN   PROJECT  AREA  AND  NUMBER  TO  BE  DISPLACED 

FAMILIES 

TOTAL 

WHITE                        NONWHITE          1 

a.    Eatimated   number   of    families    in   project    area 

6,110 

5,560 

550 

b.    Estimated   number    to    be    displaced    from   property 
to   be   acquired    by   LPA 

817 

731 

86 

c.    Estimated   number    to    be    displaced    from    property 
to   be   acquired   by    other   public   bodies 

d.    Estimated    number    to    be    displaced  by  rehabilitation,  conservation, 
or   code    enforcement    activi  ties ,  from  property    not    to    be   acquired 

0 

0 

0 

II.    CHARACTERISTICS  OF  FAMILIES  TO  BE  DISPLACED  FROM  PROPERTY  TO  BE  ACQUIRED  BY  LPA                                                                              | 

ESTIMATED  NUMBER  OF  FAMILIES 

WHITE 

NONWHITE                           i 

TOTAL 

TENANTS 

OWNERS 

TOTAL 

TENANTS        OWNERS      1 

a.    TOTAL 

403 

383 

20 

57 

50 

7 

b.   Eligible   for   federally   aided   public  housing 

192 

183 

9 

28 

25 

3 

c.    Eligible    for  State   or    locally   aided  public  housing 

65 

62 

3 

11 

10 

1 

d.    Ineligible    for   public   housing 

146 

138 

8 

18 

15 

3 

'.^CHARACTERISTICS  OF  (^aA/l^  Els' TO  BE  DISPLACED  kMhMpkirli  libl^l  itM\it^lHMi^^\ilii\bM\ki  by  LPA              1 

•^                               individuals 

ESTIMATED   NUMBER  OF   FAMILIES 

WHITE 

NONWHITE                              1 

TOTAL 

TENANTS 

OWNERS 

TOTAL 

TENANTS 

OWNERS 

a.   TCTTAL 

328 

312 

16 

29 

25 

4 

b.    Eligible    for    federally    aided   public   housing 

213 

202 

11 

14 

10 

4 

c.    Eligible    for    State  or   locally    aided  public  housing 

71 

67 

4 

4 

4    • 

- 

d.    Ineligible    for   public   housing 

44 

43 

1 

11 

'11              -        1 

IV.   CHARACTERISTICS  OF  FAMILIES  TO  BE  DISPLACED  BY  REHABILITATION,   COHSERVATIOH,    OR  CODE  ENFORCEMENT  ACTIVITIES, 
FROM  PROPERTY  NOT  TO  BE  ACQUIRtO 

ESTIMATED   NUMBER  OF   FAMILIES 

WHITE 

NONWHITE                            1 

TOTAL 

TENANTS 

OWNERS 

TOTAL 

TENANTS 

0»S£R? 

a.    TOTAL 

0 

0 

0 

0 

0 

0 

b.    Eligible    for    federally   aided   public   housing 

c.    Eligible    for   State   or   locally   aided  public    housing 

d.    Ineligible    for   public    housing 

V.    PROfOSED  REHOUSING  OF  FAHILIES    INCLUOED    IN   BLOCKS   II,    III,   and    IV  ABOVE                                                                                               | 

PROPOSED  REHOUSING 

WHITE 

NONWHITE 

TOTAL 

EXISTING    UNITS 

NEW    UNITS 

TOTAL 

EXIST  ING     UNITS 

NEW     UNITS 

a.    TOTAL  FAMILIES 

731 

731 

86 

86 

b.    Private    rental   housing 

522 

522 

55 

55 

c.    Private   sales  housing 

109 

109 

14 

14 

d.    Federally    aided   public 
housing 

88 

88 

17 

17 

W     9.   Othar  public   housing 

12 

12 

0 

0 
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PROJECT  NAME     Fenway  Urban  Renewal  Area                               |  project  number       Mass       R- 

VI.  SIZE  AMD  BEDROOM  REQUIREMENTS,   BY   INCOME,    OF  FAMILIES  TO  BE  DISPLACED  FROM  PROJECT  AREA 

(Include    all     listed    under    IJ,    III.     and    lYj 

A.  SIZE,    BY   INCOME,    Of  WHITE  FAMILIES  TO  BE  DISPLACED  FROM  PROJECT   AREA 

MONTHLY   FAMILY    INCOME 

TOTAL   NUMBER 
OF   FAMILIES 

and. 

NUMBER  OF   FAMILIES   BY   FAMILY   SIZE   >                                                        | 

1 

2 

3 

4 

5 

6 

7 

d 

9   OR  MORE 

'Jk    TOTAL 

.ndividual 
731 

328 

251 

102 

h3 

3 

2 

$0    -    $49 

9 

9 

_ 

_ 

_ 

. 

$50    -    $99 

Ih 

60 

11 

„ 

3 

^ 

. 

$100  •    $149 

116 

82 

3^^ 

_ 

_ 

. 

$'l50    -    $199 

91 

3h 

3h 

Ik 

9 

. 

. 

$200  -    $249 

89 

31 

^3 

6 

9 

$250   -   $299 

1^9 

23 

Ik 

6 

6 

. 

. 

$300  -   $349 

80 

ko 

23 

11 

6 

^ 

. 

$350   -    $399 

52 

9 

10 

16 

11 

3 

3 

$400  -    $449 

79 

23 

23 

28 

3 

1 

- 

1 

$450   -   $499 

12 

3 

3 

6 

^ 

$500  or  more 

80 

Ik 

1^0 

20 

6 

« 
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B.  PEDRCOM  REQUIREMENTS,    BY   INCOME,    CF  WHITE  FAMILIES  TO  BE  DISPLACED                                                                                                                     I 

MOhmv  FAMILY    INCOME 

TOTAL   NUMBER 
OF   FAMILIES 

BEDROOM  REQUIREMENTS                                                                | 

1    BEDROOM 

2    BEDROOMS 

3    BEDROOMS 

U    BEDROOMS 

5    OR    MORE 

TOTAL 

Individuals 
731 

1*79 

197 

52 

3 

$0  ■   $49 

9 

9 

_ 

. 

_ 

' 

$50  -    $99 

Ih 

66 

8 

$100  •   $149 

116 

lOU 

12 

$150  •  $199 

91 

56 

28 

7 

$200  -   $249 

89 

61 

2k 

k 

$250   -   $299 

1^9 

33 

10 

6 

$300   •    $349 

80 

55 

21 

k 

$350  -   $399 

52 

19 

22 

o 

2 

$400  •   $449 

79 

38 

30 

10 

1 

$450   •   $499 

12 

k 

7 

1 

$500    or  nor* 

_    ^ 

80 

3k 

35 

11 

i-rew  «  rigrag  line  differentiating  eligible  from  ineligible  families,  by  family  size,  for  admission  to  public  boosing. 
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PROJECT  NAME     Fenway  Uarban  Renewal  Area 

1  PROJECT    NUMBER         MaSS 

R- 

VI.   SIZE  AND  BEDROOM  REQUIREMEHTS,    BY   INCOHE,   OF  FAMILIEJ 
(Include    all    listed   under    II.    III.    and   IV) 

TO  BE  DISPLACED  FROM  PROJECT  AREA— Cont  Inuad 

C.   SIZE,   BY   INCOME.    OF  NONWHITE  FAMILIES  TO  BE  DISPLACED  Ft^OM  PBOJECT  AREA 

MONTHLY   FAMILY    INCOME 

TOTAL   NUMBER 
OF^A^ILIES 

NUMBER  OF   FAMILIES   BY   FAMILY   SIZE   l                                                        | 

1 

I    2 

3 

4 

5 

6 

7 

8 

9  OR  MORE 

'9         TCfTAL 

Individual  3 
86           29 

12 

18 

15 

6 

3 

3 

$0   -    $49 

- 

_ 

^ 

$50   -    $99 

_ 

_ 

- 

^ 

$100   -    $149 

1 

1 

$150   -    $199 

9 

3 

^ 

3 

3 

$200  -    $249 

9 

6 

?> 

$250   -    $299 

8 

?> 

3 

2 

$300   -    $349 

18 

6 

6 

6 

$350   -    $399 

6 

6 

$400   -   $449 

29 

11 

6 

^ 

3 

3 

■R 

. 

$450   -    $499 

- 

_ 

_ 

„ 

$500  or  more 

6 

^ 

3 

^ 

3 

^ 

]^.  BEDROOM  REQUIREMENTS.    BY    INCOME,    OF  NONWHITE  FAMILH 

:S  TO  BE  DISPLACED 

9 

MONTHLY   FAMILY    INCOME 

TOTAL   NUMBER 
OF^F^A^^ILIES 

BEDROOM   REQUIREMENTS                                                                    I 

1   BEdRCOM 

2    BEOROOMS 

3    BEDROOMS 

4 

BEOROOMS 

5    OR    MORE 

TCfTAL 

[ndivi duals 
86 

35 

32 

1^ 

6 

$0   -   $49 

' 

$50   -   $99 

$100   -    $149 

1 

- 

- 

- 

1 

$150   -   $199 

9 

3 

h 

2 

- 

$200  -    $249 

9 

7 

2 

- 

_ 

$250   -    $299 

8 

3 

3 

- 

2 

$300    -    $349 

18 

9 

7 

2 

- 

$350   -    $399 

6 

_ 

1; 

'd. 

- 

$400    -    $449 

29 

11 

8 

7 

3 

$450    -   $499 

. 

_ 

. 

^ 

_ 

$500   or   more 

6 

2 

k 

- 

- 

if                        -      -^ 

Draw  a  zigzag  line  differentiating  eligible  from  iaeligible  families,  by  family  size,  for  admission  to  public  housing 
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PROJECT   NAME 

Fenway  Urban  Renwal  Area 

PHOdECT    NUMBER 

Mass.   R- 

VII.   ESTIMATED  REHOUSING  REQUIREMENTS  AND  AVAILABILITY 

A.   NUMBfe  OF  UNITS  REQUIRED  AND  EXPECTED  TO  BE  AVAILABLE  DURING  DISPLACEMENT  PERIOD  TO  WHITE  FAMILIES 

1   BEDROOM                      2   BEDROOMS 

3   BEDROOMS 

U   BEDROOMS 

5  OR  MORE   BEDROOMS 

TYPE  OF   HOUSING 

RE- 
QUIRED 

TO    BE 
AVAILABLE 

RE- 
QUIRED 

TO    BE 
AVAILABLE 

RE- 
QUIRED 

TO    BE 
AVAILABLE 

RE- 
QUIRED 

TO    BE 
AVAILABLE 

RE- 
QUIRED 

TO    BE 
AVAILABLE 

EXIST- 
ING 

NEW 

EXIST- 
ING 

NEW 

EXIST- 
ING 

NEW 

EXIST- 
ING 

NEW 

EXIST- 
ING 

NE» 

1.  PUBLIC  HOUSING 

67 

1128 

18 

2388 

3 

llli 

340 

84 

a.    Federally 
aided 

b.   State  or 

locally    aided 

8 

372 

4 

800 

576 

116 

24 

2.   STANDARD   PRIVATE 
RENTAL  HOUSING 

366 

4234 

123 

4297 

31 

1737 

2 

787 

134 

TCfTAL 

J 
< 
H 

z 

M 
C 

>• 

J 

f 

£ 

(/I 
1/1 
O 

(C 
O 

Under  $40 

104 

313 

321 

1 

135 

57 

10 

$40   -    $49 

56 

329 

26 

319 

3 

107 

59 

8 

$50   -    $59 

55 

390 

24 

380 

4 

135 

71 

l-i 

^0   -    $69 

39 

511 

12 

503 

6 

190 

93 

14 

$70   -    $79 

35 

604 

19 

624 

4 

263 

113 

20 

$80  -   $89 

'30 

644 

22 

661 

5 

279 

1 

121 

i 
22  ! 

$90   and   over 

47 

1443 

20 

1489 

8 

628 

1 

273 

46 

3.   STANDARD  SALES 
HOUSING 

12 

168 

684 

920 

404 

212 

TCfTAL 

u 
o 

IS 
Q. 

m 

u 

< 

Under  $5,000 

8 

32 

44 

20 

12 

$5,000   -    $5,999 

4 

16 

24 

8 

4 

$B,000   -    $6,999 

4 

20 

24 

12 

4 

$7,000    -    $7,999 

4 

20 

28 

12' 

8 

$8,000   -    $8,999 

1 

4 

20 

24 

12 

4 

$9,000   -    $9,999 

1 

8 

7 

28 

2 

36 

1 

16 

8 

$10,000  -    $11,999 

3 

12 

10 

60 

5 

80 

■ 

36 

20 

|(12.000    and    ov«r 

7 

IZ^l 

61 

•IH8 

1  1 

6  60 

ZW^ 

1  ^.■. 

1 
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VII.   ESTIMATED  REHOUSIHG  REQUIREMENTS  AND  AVAILABILITY— Continued 

B.   NUMBER  OF  UNITS   REQUIRED  AND  EXPECIU)  TO  BE  AVAILABUE  DURING  DISPLACEMENT  PERIOD  TO  NONWHITE  FAMILIES 

I 

1    BEDROOM 

2    BEDROOMS 

3   BEDROOMS 

n   BEDROOMS 

5  OR  MORE   BEDROOMS 

TYPE  OF   HOUSING 

RE- 
QUIRED 

TO    BE 
AVAI  LABLE 

RE- 
QUIRED 

TO    BE 
AVAILABLE 

RE- 
QUIRED 

TO    BE 
AVA  ILABLE 

RE- 
QUIRED 

TO    BE 
AVAILABLE 

RE- 
QUIRED 

TO    BE 
AVAILABLE 

EXIST- 
ING 

NEW 

EXIST- 
ING 

NEW 

EXIST- 
ING 

NEW 

EXIST- 
ING 

NEW 

EXIST- 
ING 

NEW 

1.  PUBLIC  HOUSING 

4 

1128 

8 

238£ 

2 

1716 

3 

340 

84 

a.    Federally 
aided 

b.   State   or 

locally   aided 

372 

80C 

576 

116 

24 

2.    STANDARD  PRIVATE 
RENTAL  HOUSING 

24 

4234 

22 

4297 

7 

1737 

2 

787 

134 

TOTAL 

< 

H 

Z 

u 

s 

>• 

J 

o 

z 

o 

o 

Under  $40 

313 

. 

321 

135 

57 

10 

$40  ■   $49 

329 

4 

319 

2 

107 

59 

8 

$50   -   $59 

6 

390 

2 

380 

135 

71 

14 

^60   •    $69 

3 

511 

3 

503 

190 

93 

14 

«70  -   $79 

9 

604 

7 

624 

2 

263 

113 

20 

$80   -    $89 

644 

4 

661 

2 

279 

121 

'2  2 

$90    and   over 

6 

1443 

2 

1489 

1 

628 

2 

273 

4  6 

3.   STANDARD  SALES 
HOUSING 

7 

168 

3 

684 

3 

920 

1 

404 

212 

TOTAL 

u 
u 

M 

£ 

VI 

u 

« 
in 

a 

Under  $5,000 

8 

32 

44 

20 

12 

$5,000    -    $5,999 

4 

16 

24 

8 

4 

$6,000   -    $6,999 

4 

20 

24 

12 

4 

$7,000   -    $7,999 

4 

20 

?,8 

12 

? 

$8,000   -    $8,999 

4 

20 

24 

12 

4 

$9,000    •    $9,999 

3 

8 

28 

36 

16 

8 

$10,000   -   $11,999 

2 

12 

60 

80 

36 

20 

|612,000   and   over 

2 

124 

3 

4R8 

3 

66C 

1 

288 
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AFPLICATIOi\l  FOR  LOAN  AND  GRaNT  BINDER  NO. 

PART  I:   FINaL  project  REPORT 
PROJECT  NO.  MSS.  R- 

Fenway  Urban  Renewal  Area  SUBMSSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


RELOCATION  REPORT;  Statement  Ajcorapaning  Form  H-6122  CODE  NO.  R-223(l)(b) 

Estimates  of  housing  needs  and  resources  are  submitted  on  Form  H-6122  and 
are  supported  in  the  following  narrative  statements, 

(1)  Sources  of  Data 

The  sources  from  which  the  data  have  been  obtained  for  Form  H-6122  and 
the  narrative  statement  are: 

(a)  for  the  number,  size,  income,  tenure,  and  eligibility  for  low- 
rent  public  housing: 

i.  sample  survey  of  resident  families  in  the  Fenway  Urban 

Renewal  Area  conducted  by  the  Survey  Division  of  the  Boston 
Redevelopment  Authority  in  the  summer  of  I96I. 

ii.  internal  records  of  the  Boston  Housing  Authority. 

iii.  letter  from  the  Boston  Housing  Authority, 

(b)  for  proposed  rehousing: 

i,  evaluation  of  data  from  field  surveys  as  to  income  charac- 
teristics, bedroom  requirements,  preferences  and  ability  to 
pay  for  housing, 

ii.  related  analysis  of  past  rehousing  programs  under  Title  I 
operations, 

(c)  for  the  number,  size,  rent,  and  price  distribution  of  estimated 
housing  resources:         - 

i,  internal  records  and  letter  from  the  Boston  Housing  Author- 
ity dated  October  5,  1965, 

ii,  U.S.  Census  of  Housing:   I960  Volume  I,  States  and  Small 
Areas.  Massachusetts  Final  Report  H.C.(l)  23, 
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iii.  U.  S.  Census  of  Housing:  I96O  Special  Reports  for  Local 
Housinp  Authority  Series  H.C.  (s])",'-  No.  67,  Boston 
Massachusetts. 

iv.  Turnover  data  on  rental  housiug,  City  of  Boston,  from  daily 
utility  company  listings,  Janu,ary -August,  I96U. 

V,  Appraiser's  Weekly  tabulation  of  turnover  in  sales  housing 

by  district  in  the  City  of  Boston  in  one,  two,  and  three -family 
housing  and  in  structures  of  U  or  more  units. 

The  proposed  rehousing  program  is  developed  in  the  following  orderr 

1.  Rehousing  in  Low -rent  Public  Housing 

2.  Rehousing  in  Private  Rental  Housing 

3.  Rehousing  in  Private  Sales  Housing 

Block  VI,  Sections  A  and  B  cf  Form  H-6122,  Size  by  Income  and  Bedroom  Require- 
ments by  Income,  indicate  the  general  ability  to  pay  for  housing  by  size  of 
unit  needed  for  families  and  one -person  householders  to  be  displaced  from 
clearance  sections  with  the  renewal  area. 

Experience  locally  has  indicated  that  one -person  householders  to  be  relocated, 
i.e,  individuals  living  alone  in  apartments  or  owning  their  own  homes,  require 
and  relocate  into  similar  dwelling  unit  accommodations.  The  housing  requirements 
of  the  357  one -person  householders  to  be  relocated  from  Fenway  are  planned  as 
an  integral  part  of  this  relocation  program. 

From  analysis  of  housing  needs 'md  requirements,  including  the  percentage  of 
aged  owner -occupants  who  are  expected  to  prefer  either  public  housing  or  privately 
improved  tenancy,  the  following  conclusions  as  to  selection  of  new  and  improved 
homes  have  been  determined. 

(a)  It  is  estimated  that  one  hundred  and  seventeen  (117)  families  and  aged 
individuals  by  reason  of  limited  income,  ape  and  other  factors  of  eligibility, 
will  be  relocated  into  public  housing, 

(b)  It  is  estimated  that  one  hundred  and  tvrenty  three  (123)  families  and  aged 
homeowners  have  either  been  long-term  oiOTiers  with  substantial  equity  in 
their  own  property  or  have  the  financial  resources  to  express  a  preference 
for  purchase  or  to  be  persuaded  to  purchase  homes  as  an  improvement  over 
present  domiciles. 
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(c)  Five  hundred  and  seventy-seven  (577)  families  and  aged  individuals 
are  expected  to  choose  to  continue  to  rent  in  existing  private 
rental  housing, 

A  37^  family  survey  during  the  planning  stages  of  the  Fenway  Urban  Renewal 
Project  indicated  that  about  70^  of  the  817  families  and  individuals  have  a 
strong  attraction  to  and  preference  for  remaining  in  the  Fenway  neighborhood 
of  Boston.  The  effort  of  the  Family  Relocation  Program  will  be  directed  to 
this  desire  of  the  family  residents,  which  is  determined  to  be  feasible  in 
the  light  of  turnover  in  tenant  vacancies  in  standard  dwellings  in  the  Fenway 
and  contiguous  housing  areas  and  turnover  in  the  sales  of  existing  dwellings. 


Staging  Plan  for  Fenway 


Year 


Stage 


1966-1967  I 

1967-1968  II 

1968-1969  III 

1969-1970  IV 


Families  and 
One- Person 
Households  to 
Be  Displaced 

203 
203 
205 
206 


Private 
Rental 

144 
144 
144 
145 


Private 
Sales 

30 
30 

31 
32 


Public 
Housing  and 
Housing  for 
Elderly 

29 
29 
29 
30 


A.  Rehousing  in  Low-R-ent  Public  Housing 

The  proposed  rehousing  of  displaced  families  and  single  persons  in  public 
housing  is  based  on  (1)  normal  turnover  in  Federally  aided  low-rent  public 
housing,  including  accomodations  for  elderly  and  (2)  turnover  in  State- 
aided  housing  and  housing  for  the  elderly. 

In  Block  V  of  Form  H-6122,  100  white  families  and  individuals  and  17  non- 
white  families  and  individuals  are  proposed  to  be  rehoused  in  low-rent  and 
other  public  housing.  This  represents  13^  of  the  white  families  and  19^ 
of  the  nonwhite  families  to  be  displaced.  For  white  families,  the  number 
proposed  for  rehousing  in  public  housing  is  somewhat  above  that  expressing 
a  preference  for  this  type  of  housing.  However,  there  are  a  number  of 
elderly  families  among  the  white  families  to  be  displaced.  Past  experience 
indicates  elderly  persons  will  relocate  satisfactorily  into  public  housing 
despite  initial  preferences  for  private  housing.  For  nonwhite  families, 
proposed  rehousing  in  public  housing  is  also  somewhat  higher. 

The  proposed  public  rehousing  part  of  the  Relocation  Program  indicates  a 
total  housing  need  as  follows: 
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Units  Needed  Bedrooms  Needed  by  Families  and  Individuals 

IBR     2BR5     3BR5     4BRs   5  or  more  BRs 

White  75      22      3       -      - 

Nonwhite  4      8      2       3 - 


Total  Needed        79      30      5       3      - 

Units  on  Market ^-'•^      IBR    2BRs     3BRs     4BRs   5  or  more  BRs 

1,500   3,188    2,292    456    108 

^  'Based  on  projected  turnover  for  iJ-8-month  displacement  period  in  existing 
public  housing  inventory,  Federal  and  State  programs. 

Public  housing  units  in  the  existing  housing  inventory  are  available  on  a  first 
priority  basis  to  Title  I  displaced  families  and  individuals.  These  units  are 
also  available  without  regard  to  race,  creed,  color  or  national  origin  (letter 
from  Administrator,  Boston  Housing  Authority.  See  Code  No.  R-223(l) (c) . ) 

The  combined  estimated  need  for  public  housing,  117  units,  would  be  spread  over 
the  four-year  displacement  period,  averaging  29  units  per  year. 

In  addition,  the  Housing  Authority  has  constructed  a  total  of  6^2  units  for  the 
elderly  between  1962  amd  I965.  An  additional  nine  more  developments  are  under 
annual  contributions  contract  with  the  FHA  and  a  56-unit  development  will  be 
under  contract  with  the  State  Housing  Board.  Construction  is  expected  to  begin 
on  520  of  these  elderly  units  by  June  30,  I966.  These  developments  sho\ild  be- 
come available  during  the  staging  period  for  the  Fenway. 

In  1963  the  Boston  Redevelopment  Authority  and  the  Boston  Housing  Authority  ini- 
tiated a  program  of  rehabilitation  of  existing  structures  for  public  housing  in 
the  Washington  Park  and  South  End  Urban  Renewal  Areas.   Consideration  will  be 
given  to  this  program  elsewhere  in  the  City  as  renewal  occurs. 

B,  Rehousing  in  Standard  Private  Rental  Housing 

The  proposed  rehousing  of  displaced  families  and  single  persons  in  standard  pri- 
vate rental  housing  is  based  on  the  vacancies  expected  to  be  available  during 
the  displacement  period  from  turnover  in  such  housing  in  the  City  of  Boston. 

In  Block  V  of  Form  H-6122,  522  white  families  and  individuals  and  55  nonwhite 
families  and  individuals  are  proposed  to  be  rehoused  into  standard  private  rent 
accomodations.  This  represents  10$   of  the  white  families  and  63/^  of  the  non- 
white  families  to  be  displaced,  and  includes  families  eligible  for  public 
housing  on  the  basis  of  income  who  either  will  not  prefer  public  housing  or 
will  not  be  eligible  because  of  other  eligiblity  criteria. 

Block  VII  A  and  B  indicate  the  availability  of  rental  housing  due  to  turnover 
in  the  Cj+y  inventory  for  the  displacement  period.  These  estimates  were 
developed  as  follows: 
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Rental  Housinf  Resources  in  the  City  of  Boston 

Estimates  for  standard  private  rental  housing:  in  the  City  of  Boston  have  been 
developed  from  the  sources  identified  on  Pages  1  and  2  of  this  statement.  The 
method  for  determining  the  availability  of  standard  private  rental  housing  in 
Boston  is  as  follows: 

1.  Vacant  Standard  Rental  Units 

As  of  April  1,  i960,  the  U.  S.  Census  listed  5^778  vacant  and  available 
iinits  with  all  plumbing  facilities.  These  units  are  considered 
standard.  Also  included  are  units  wliich  are  offered  for  rent  or  sale 
at  the  same  time. 

2.  Gross  tlonthly  Rent 

(a)  Comparison  of  Rental  Prices  for  Standard  Occupied  and  Standard 
Vacant  Dwelling  Units 

The  census  lists  all  occupied  rental  units  by  rent  catecory, 
such  as  $U0-$U9,  $50-$^9.  It  was  assumed  that  the  pattern  of 
rents  for  these  standard  occupied  units  would  be  appropriate 
for  the  5,778  vacant  standard  dwelling  units.  For  example, 
since  7.3^  of  the  standard  occupied  units  were  in  the  under 
'^UO  per  month  gross  rent  category,  then  7.3^  of  5^778  dwelling 
units  would  also  be  priced  under  "^UO  per  month. 

(b)  Determination  of  Rental  Price  for  $80-$89  and  $90  and  Over 
Rental  Intervals 

The  rent  category  of  $80-$99  IE  r  month  as  listed  in  the  census 
was  subdivided  in  order  to  get  the  $80-$89  interval  as  required 
on  Form  H-6122,  For  all  occupied  rental  units,  53.5^  of  the 
units  in  the  $80-$99  category  were  placed  in  the 
category. 

Vacant  Standard  Rental  Units 


Gross  Monthly 

Rent 

Per  Gent 
7.3 

Number 

Under  $U0 

U22 

$hO-$h9 

7.9 

U57 

$50-459 

9.U 

5i;3 

$60^69 

12.2 

705 

$70-$  7  9 

lit. 2 

820 

$80-$89 

15.1 

873 

$90  &  over 

33.9 

1,958 

TOTAL  100,0  5,778 
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3.   Size  of  Unit 

The  distribution  of  standard  vacant  rental  units  according  to 
number  of  bedrooms  was  calculated  in  a  manner  similar  to  that 
described  above  for  rents.  The  census  lists  all  renter-occupied 
units  by  number  of  rooms. 

k.     Relationship  Between  Rent  and  Unit  Size 

Since  the  census  lists  rents  and  unit  size  separately,  no  pub- 
lished information  is  available  on  the  distribution  of  unit  size 
within  particular  rent  categories.  Therefore,  to  prepare  the 
chart  of  standard  rental  vacancies  by  rent  and  room  size,  it  was 
assigned  that  within  each  rent  category  the  distribution  of  unit 
sizes  was  the  same  as  the  over-all  distribution  of  unit  sizes. 
Necessarily,  the  distribution  of  rents  within  each  unit  size 
category  was  the  same  as  the  over-all  distribution  of  rents. 

From  the  information  available  on  rents  and  unit  size,  129  units 
of  public  housing  available  on  April  1,  I96O  (12  one-bedroom, 
50  two-bedroom,  59  three -bedroom,  6  four-bedroom,  and  2  five- 
bedroom  units)  were  subtracted  from  the  5>778  units  and  the 
following  chart  was  prepared: 

Total  Number  of  Vacant  Standard  Private  Rental 


Units  by  Gro£ 

3S  Monthly  Rent  and 

Size 

of  Unit 

NiMiber  of 

Bedrooms 

Gross  Monthly  Rent    1 

2 

3    h 

5 

Total 

Under  ^ 

^0        158 

162 

68   29 

5 

U22 

$40  -  i 

>U9         166 

160 

5*^   30 

k 

klk 

$50  -  i 

559         197 

192 

68   36 

7 

500 

$60  -  i 

•69                       258 

254 

96   kj 

7 

662 

$70  -  ? 

>79         305 

315 

133    57 

10 

820 

$80  -  J 

;89                 325 

33^^ 

141   61 

11 

872 

$90  &  Over         729 

752 

317   138 

23 

1,959 

TOTAL 


2,138  2,169   877   398   67   5,649 


5.   Correction  for  Turnover 

Some  data  on  turnover  of  private  rental  housing  units  in  the  City 
is  available  from  U.S.  Census  reports.   In  1958-59,  2T,8o6  rental 
units  were  vacated  and  then  re-occupied,  or  approximately  13,903 
rental  units  per  year.   This  represents  a  turnover  of  approximatel 
2,47  times  the  total  number  of  vacant  standard  private  rental 
units  tabulated  in  paragraph  4  above.   This  turnover  of  housing  is 
expected  to  continue  each  year  during  the  total  displacement 
period  (estimated  at  48  months  or  4  years). 
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Hovever,  it  is  not  feasible  to  assume  that  it  is  possible  to 
capture  for  relocation  purposes  one  hundred  per  cent  of  this  turn- 
over of  private  rental  housing  in  Boston.  Using  an  estimated 
20  per  cent  capture  rate  and^  based  on  the  unit  size  and  cost 
distribution  tabulated  in  Paragraph  k   above,  an  estimate  of 
standard  private  rental  vacancies  potentially  available  for  re- 
housing families  and  single  persons  to  be  displaced  has  been 
developed.   These  potential  housing  resources  are  compared  in 
Form  E-6122,   Block  VII,  A  2  and  B  2  Standard  Private  Rental 
Housing,  with  the  housing  needs  of  577  households  proposed  to 
be  rehoused  in  rental  housing.   The  analysis  and  comparison  in- 
dicate the  availability  of  an  adequate  volijme  of  private  rental 
units  for  rehousing  families  and  one-person  households  in  rental 
housing  in  Boston. 

^-  Turnover  in  Rental  Housing,  by  District,  City  of  Boston 

Recently  information  was  compiled  on  utility  shutoffs  in  Boston. 
These  represent  apartments  in  various  housing  areas  of  the  City. 
For  a  recent  eight -month  period,  this  turnover  was  as  follows: 

BreakdoTO  of  Shutoffs  for  January  through  August  1964* 


Dorchester 

i^,48l 

Brighton -Allston 

2,766 

Roxbury 

3,361 

West  Roxbury 

181 

East  Boston 

898 

Charlestown 

390 

Boston 

i^,302 

Jamaica  Plain 

1,206 

Roslindale 

521 

Mattapan 

253 

South  Boston 

981 

* 


TOTAL  19,340 

Hyde  Park  not  included. 


7.   Rental  Housing,  City  of  Boston  -  Telephone  Survey 

A  telephone  survey  was  made  of  classified  advertisements  in 
the  Real  Estate  Section  of  the  Boston  Sunday  Globe  for 
February  28,  I965.  Information  was  obtained  on  koG   units. 

The  following  table  is  based  upon  gross  rentals  and  includes 
heat,  electricity  and  gas: 
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Rental  Housing,  City  of  Boston 


Gross  Monthly- 

Number 

of  Bedrooms 

Rent 

1_ 
3 

2 

3 

3 

h 

Total 

Under  $70 

6 

$70  -  S79 

9 

7 

1 

- 

17 

$80  -  j;89 

21 

18 

k 

1 

itit 

$90  -  £599 

26 

32 

3 

- 

61 

$110  -  $lli^ 

28 

55 

16 

2 

101 

$115  &  Above 

54 

9i^ 

26 

_3 

177 

TOTAL      li^l  209   50    6    U06 

Unheated  apartments  were  increased  by  $20;  an  additional 
$7  (for  tmits  \ath  6  or  fewer  rooms)  and  $8  (for  7  or  more 
rooms)  was  added  where  utilities  were  not  included. 

These  figures  indicate  only  a  small  portion  of  the 
annual  turnover  in  Boston. 

C.  Rehousing  in  Standard  Private  Sales  Housing 

The  proposed  rehousing  of  displaced  families  and  single  persons  in  standard 
private  sales  housing  is  based  on  vacancies  expected  to  be  available  during  the 
displacement  period. 

In  Block  V  of  Form  H-6122,  109  white  families  and  individuals  and  ik   nonwhite 
families  and  individuals  are  proposed  to  be  rehoused  into  standard  private  sales 
accommodations.  This  represents  ikfo  of  the  white  families  and  l6io  of  the  non- 
white  families.  It  also  represents  an  estimated  increase  in  home -ownership  over 
the  existing  number  of  nonwhite  families  that  own  homes,  based  on  family  in- 
come and  preferences  for  sales  housing. 

Sales  Housing  Resources  in  the  City  of  Boston 

Estimates  of  standard  private  sales  housing  in  the  City  of  Boston  have  been 

developed  from  the  sources  Identified  on  Pages  1  and  2  of  this  statement. 

The  method  for  detennining  the  availability  of  standard  private  sales  housing 
in  Boston  is  basically  the  same  as  used  for  standard  rental  housing. 

1.   Total  Number  of  Vacant,  Standard  Sales  Units 

The  i960  US,  Census  of  Housing  lists  U85  vacant  units  with 
all  plumbing  facilities  for  sale  in  the  City  of  Boston. 
These  units  are  considered  standard.   This  n-umber  seems  small 
but  it  must  be  remembered  that  most  houses  which  are  for  sale 
are  not  vacant.   In  addition,  a  house  classified  by  the  census 
as  a  vacant  unit  available  for  sale  must  be  for  sale  only. 
A  vacant  unit  in  a  multi -family  structure  which  is  for  sale 
is  included  only  if  that  unit  is  intended  to  be  occupied  by 
the  new  owner  and  if  the  unit  is  not  also  for  rent.  The 
definition  is  quite  restricted. 
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2.  Determination  of  Price  of  Sales  Housing 

To  estimate  price  for  the  U85  vacant  units,  value  data  for  all 
oxmer -occupied  units  was  used.  The  value  data  is  gathered  only 
for  one-family  units  with  no  business,  and  represents  the  re- 
spondent's estinate  of  how  much  the  property  would  sell  for  in 
today' s  market, 

3.  Determination  of  Unit  Sizes 

The  size  of  sales  dwelling  units  is  predicated  primarily  from  U.S. 
Census  reports  on  occupied  units  and  converted  so  as  to  apply 
similarly  to  vacant  sales  units, 

k.     Standard  Vacant  Sales  Units  by  Price  and  Size 

In  the  absence  of  information  on  the  relationship  between  price 
and  size  of  unit  in  Boston,  it  was  assumed  that  within  each  size 
caterory  the  distribution  of  sales  prices  was  the  same  as  the 
over-all  distribution  of  sales  prices. 

Number  of  Bedrooms 


Percent 

Sales  Price 

1 

2 

3 

h 

5 

Total 

of  Total 

..Under  $5,000 

2 

8 

12 

h 

U 

30 

6.2 

$5, 000 -$5,999 

1 

5 

7 

2 

2 

17 

3.5 

$6, 000-$6, 999 

1 

5 

7 

2 

2 

17 

3.5 

$7, 000-$7, 999 

1 

6 

8 

3 

2 

20 

U.l 

$8,000-$8,999 

1 

6 

8 

U 

2 

21 

k,h 

$9,000-$9,999 

1 

-6 

■8 

3 

3 

21 

u.u 

$10,000 -$11, 999 

h 

16 

23 

8 

7 

58 

12.0 

$12,000  &  Over 

18 

85  120 

hk 

3U 

301 

61.9 

TOTAL 


29  137  193  70  56 


U85 


100.0 


Percent  of  Total   6.1  2a 2  39'.7  Hh   IL.6    100.0 

5.  Correction  for  Turnover 

The  vacancy  figures  for  sales  housing  thus  far  cited  are  from  the 
same  source  as  rental  h -musing.  Surveys  carried  out  by  staff  of 
the  Boston  Redevelopment  Authority  during  1962  indicate  that  there 
is  a  turnover  in  sales  housing  in  excess  of  the  vacancy  pattern 
determined  by  the  census  survey. 
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Data  from  the  Appraiser's  Weekly,  listing  real  estate  saJ.es  trans- 
actions for  the  City  of  Boston  by  type  of  unit  and  soles  price, 
has  been  tabiilated  for  1962.  From  this  turnover  in  sales  housing 
in  Boston,  and  from  the  unit  size  and  cost  distribution  from  the 
U.S.  Census,  estimates  of  standard  sales  housing  available  for 
relocation  have  been  made,  using  the  same  rate  of  capture  as  for 
rental  housing. 

Standard  private  sales  vacancies  potentially  available  for  re- 
housing families  and  single  persons  to  be  displaced  are  compared 
in  Form  H-6122,  Block  VII,  A  and  B,  with  sales  housing  estimated 
to  be  needed  for  123  families  and  individuals  during  the  dis- 
placement period. 

6.  Sales  Housing,  City  of  Boston  -  Telephone  Survey 

A  telephone  survey  of  classified  advertisements  in  the  Real  Estate 
Section  of  the  Boston  Sunday  Globe,  February  28,  1965,  provided 
the  following  information  on  current  sales  listings  in  the  City 
on  that  date.  Information  was  obtained  on  221  residential  struc- 
tures, or  more  than  90  percent  of  those  listed,  having  one  to 
four  units. 

Sales  Housing,  City  of  Boston 


Units  in  Structure 

Number  of 

Bedrooms 

Sales  Price    1- 

-Fam. 

2-Fam. 

3-Fara. 

U-Fam. 

1 

2  3 

k 

5 

6 

Ttl. 

Under  $8,000 

3 

_ 

k 

3 

_ 

5  3 

1 

_ 

1 

10 

$3,000-$9,999 

1 

3 

1 

- 

- 

1  2 

1 

1 

- 

5 

$io,ooo-;;il,999 

3 

3 

1 

- 

- 

1  3 

2 

1 

- 

7 

$12,000-813,999 

0 

1 

7 

- 

- 

2  8 

3 

3 

- 

16 

$lii,ooo-;;i5,999 

42 

k 

17 

- 

- 

31  23 

7 

- 

2 

63 

$16,000-{;17,999 

a 

5 

10 

- 

- 

6  10 

6 

1 

- 

23 

$18,000  &  over 

U5 

25 

21 

_6 

_h 

15  53 

21 

_2  _ 

2 

97 

TOTAL 


110 


1+1 


61 


9  h  612D2  Ul  8  5   221 


This  summary  of  sales  listing  also  indicates  an  adequate  volume 
of  turnover  in  the  City  of  Boston  to  accoiranodarte  Fenway  residents 
who  may  wish  to  purchase  hausing  diu'lng  the  f  tur-  year  relocation 
period. 

7 .  Hew  Construction 

A  number  of  sites  have  been  proposed  within  the  project  area  for 
housing  construction.  It  is  estimated  that  the  plan  provides  for 
the  construction  of  about  2500  new  housing  units  in  the  low  to 
moderate  rental  range.   In  addition  a  site  will  be  made  available 
for  the  construction  of  elderly  housing  under  public  or  private 
sponsorship . 
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(2)  Assumptions  and  Conclusions  as  to  Housing  Resources  and  Requirements 

Analysis  of  housing  req,uirements  and  resources  as  presented  on  Form  H-6122 
and  in  this  narrative  statement  has  led  to  the  conclusion  that  available 
public  and  private  housing  resovirces  in  the  City  of  Boston  are  adequate  to 
meet  the  housing  needs  of  families  and  single  persons  to  be  displaced 
from  the  clearance  sections  of  the  project  area. 

(3)  Basis  of  Establishment  of  Cost-Income  Ratios  for  Housing 

Additional  information  on  the  financial  capabilities  of  families  and 
single  persons  to  be  displaced  will  be  obtained  when  further  and  more 
detailed  interviews  are  carried  out  with  each  site  occupant  during  im- 
plementation of  the  relocation  program. 

As  a  general  standard;  families  and  individuals  will  be  considered  to  be 
able  to  pay  20^  to  23^  of  their  income  for  shelter.   This  would  apply  for 
rentals  or  for  monthly  payments  on  sales  housing.  In  the  application  of 
these  standards,  appropriate  allowances  will  be  made  for  family  size, 
composition,  earning  capacity,  special  requirements,  current  financial 
obligations  and  housing  preferences. 

(4)  Wature  and  Volume  of  Competing  Displacement 

Estimates  of  displacement  other  than  for  urban  renewal  program  actions 
can  be  summarized  as  follows: 

(a)  Displacement  from  highway  construction  that  might  occur  in  the 
future  includes  the  proposed  Inner  lelt  Highway  and  the  proposed 
Southwest  Expressway.   Final  alignments  are  expected  within  the 

next  few  months,  and  it  is  estimated  that  approximately  I9OO  families 
may  be  affected  through  1967.  The  Authority  is  now  working  with 
the  State  Department  of  Public  Works  in  preparing  a  contract  under 
which  the  Authority  will  do  the  initial  relocation  survey. 

It  is  expected  that  adequate  relocation  housing  resources  will  exist 
to  accommodate  all  such  displaced  families  and  individuals  over  this 
period. 

(b)  Displacement  caused  by  public  improvement  action  is  not  expect'e^tt' 
be  significant.   Little  or  no  displacement  is  expected  from  the  pro- 
grams of  the  Cffice  of  Neighborhood  Improvement  because  the  primary 
problem  in  housing  areas  in  need  of  this  type  of  program  is  deteriora- 
tion and  not  overcrowding. 

(c)  An  estimate  of  competing  demands  for  available  housing  as  a  result  of 
other  Title  One  activities  for  the  projected  displacement  period  has 
been  made.   The  displacement  period  for  the  Fenway  Urban  Renewal 
Project  Area  is  estimated  to  be  -(-fi  months,  beginning  in  the  4th  Quarter, 
1966.  Available  information  given  below  indicates  the  amount  of  con- 
current Title  9ne  di spla^iement  estimated  during  this  period. 

Mass.  R-     /R-223(l)(b)  11  of  I3 


€ 


Il     The  Workable  Program  for  196U  indicates  that  displacement  from  the  Fenway 
will  be  concurrent  with  that  from  Charlestown,  North  Harvard,  Washington 
Park,  South  Cove  and  the  South  End, 

The  Charlestown  Urban  Renewal  Plan  "will  displace  a  maximum  of  525  families 

over  a  four-year  period.  The  relocation  program  there  proposes  to  offer 

housing  opportunities  within  Charlestown  for  all  displacees  who  desire  to 
remain  there. 

Displacement  from  North  Harvard  ^^dll  be  substantially  completed,  and  all 
di'splacees  have  been  relocating  in  the  adjacent  Brighton-Allston  area. 

Less  than  120  families  and  individuals  remain  to  be  relocated  from  the 
Washington  Park  Project  Area.  It  is  expected  that  relocation  will  be 
substantially  completed  before  Fenvray  relocation  gets  under  way. 

The  South  Cove  Project  is  presently  awaiting  Federal  approval.  An  estimated 
133  families  and  hOO  individuals  will  be  relocated  during  a  two-year  period. 
Adequate  housing  units  will  be  on  the  market  to  accommodate  displacement 
from  the  South  Cove, 

The  South  End  Urban  Renewal  Plan  is  expected  to  be  under  way  shortly.  When 
the  Plan  is  approved  and  becomes  operative,  it  is  expected  that  approximately 
3,500  households  will  be  displaced  over  a  seven-year  period,  including  290 
in  1966,  U30  in  196?^  and  UUO  in  I968.  An  adequate  number  of  housing  units 
f  will  be  available  to  accoramodate  the  additional  displacement  from  the  South 

End. 

(U)  Special  Problems  of  Families  and  Single -Person  Households. 

All  families,  including  unattached  individuals,  whether  minority  race  or  not, 
who  have  special  social  problems  such  as  age,  medical  handicaps,  problems  of 
family  disorganization,  or  large  families  TTith  low  income,  will  be  evaluated 
to  determine  the  depth  and  intensity  of  the  problems  presented.  The  trained 
relocation  staff  will  utilize  the  health  and  welfare  resources  of  the 
coromunity  to  prepare  such  a  family  for  a  rehousing  plan. 

Families  and  individuals  who  need  long-term  supportive  services  will  be 
referred  to  appropriate  voluntary  and  public  agencies  to  assure  the  continuance 
of  support  and  special  services  subsequent  to  relocation. 

(5)  Numerical  Estimates  of  Individuals  to  be  Displaced 

An  estimated  357  individuals  will  be  displaced,  of  which  328  are  white  and  29 
are  nonwhite.  These  individuals  live  in  apartments  and  have  been  treated  as 
families. 
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(6)  Type  of  Housing  Available  to  Displaced  Individuals 

Because  the  individuals  live  in  apartments,  the  housing  resources  available 
to  them  are  similar  to  those  available  to  families.  The  resources  for  both 
are  indicated  on  Form  H-6122. 

(7)  Non -Residential  Displacement 

An  estimated  137  business  concerns,  institutions,  and  non-profit  organizations 
will  be  displaced  by  the  Fenway  Urban  Renewal  ^reject. 

(8)  Financing  for  Purchase  of  Homes 

Conventional  mortgage  financing  will  be  used  as  the  major  type  of  financing. 
Section  221  of  the  National  Housing  Act  also  will  be  used  to  help  in  obtain- 
ing mortgage  financing  for  families  and  single  persons.  Local  lending 
institutions  have  demonstrated  willingness  to  consider  families  with  FHA 
insurance. 


§ 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO, 

PART  I:    FINAL  PROJECT  REPORT 
PROJECT  NO.   MASS.   R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,   Massachusetts 


RELOCATION  REPORT:  Letter  from  Boston  CODE  NO.  R-223(l)(c) 

Housing  Authority 


Boston  Housing  Authority 

230  Congress  Street 
Boston  10,   Massachusetts 


October  5,   1965 


Mr,   Patrick  A.   Tompkins 
Director  of  Fann.ily  Relocation 
Boston  Redevelopment  /authority 
City  Hall  Annex 
Boston  8,   Massachusetts 

Dear  Mr.   Tompkins: 

The  following  infornaation  relative  to  public  housing  as  a  relocation 
resource  is  submitted  in  connection  with  the  Boston  Redevelopment 
Authority's  preparation  of  a  relocation  plan  .    .   . 

The  Boston  Housing  Authority,   in  recognition  of  the  special  hard- 
ships of  low-income  families  displaced  by  public  action,     has  established 
admission  policies  designed  to  provide  maximum  availability  of  its  low- 
rent  programs   for  the  rehousing  of  low-income  families  who  must  vacate 
their  honnes  because  of  urban  renewal  or  other  governmental  improvement 
action. 

Special  income  limits  for  admission  of  displaced  families  have  been 
established  in  the  Federally-aided  program.     Eligible  displaced  fannilies 
have  first  priority  for  admission  and  arc  f5i=>lected  for  tenancy  according 
to  the  Housing  Authority's  basic  policy  of  non- discrimination  aixd  ix.-.-. 
segregation  in  accordance  with  relative  housing  n©<»rl  icgaicllpss  of  race, 
creed,    color  or  national  origin. 


Mass.  R-  /R-223(l)(c)  1  o^  8 


« 


The  specific  data  you  requested  are  presented  herein  in  the  order 
of  your  request. 

"(1)         The  number  of  public  housing  units  under  management  today, 
broken  down  by  bedroom  size  and  racial  availability.  " 

At  the  present  time,   the  Boston  Rousing  Authority  has  under  manage. 
ment  thirty-four  (34)  developments  containing  a  total  of  14,479  apartments: 


Units 


Programs 

Developments 

Federally- Aided 

General 

15 

Elderly 

7 

Total 

22 

State -Aided 

Veteran 

10 

Elderly 

2 

Total 

12 

10, 156 

482 

10,638 


3,681 
160 


3,841 
Combined  Programs  34  14,479 


The  distribution  of  dwelling  units  according  to  bedroom  size  is  as 
follows: 


1  BR  2  BR  3  BR  4  BR  5  BR 


Federally- Aided 

General 

2,595 

4,067 

2,679 

694 

121 

Elderly 

456 
3,051 

26 
4,093 

694 

Total 

2,679 

121 

State -Aided 

Veterans 

468 

1,675 

1,264 

220 

54 

Elderly 

160 
628 

220 

Total 

1,675 

1,264 

54 

Combined  Programs 

3,679 

5,768 

3,943 

914 

175 
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"(2)  The  current  status  of  plans  for  additional  units  with  details 
as  to  bedroom  size,  racial  availability  and  estimated  dates  of  availability 
for  occupancy.  " 

Included  in  the  Housing  Authority's  management  program  are  nine 
developments  containing  642  apartments,   specially  designed  for  occupancy 
by  the  elderly,   that  were  completed  and  opened  for  tenancy  between  1962 
and  1965. 

One  development  of  64  units  for  the  elderly  is  under  construction 
and  will  be  completed  in  mid-1966. 

In  addition,  the  Housing  Authority  has  entered  into  an  annual  con- 
tributions contract  with  the  Public  Housing  Administration  to  construct 
nine  more  developments  for  the  elderly  with  some  680  apartments  and  is 
awaiting  a  financial  assistance  contract  with  the  State  Housing  Board  for 
a  56-unit  development  also  designed  for  elderly  occupancy.     It  is  antici- 
pated that  construction  will  start  on  seven  of  these  developments  with  a 
total  of  520  units  prior  to  June  30,   1966. 

Plans  have  also  been  initiated  for  the  rehabilitation  of  existing 
private  housing  for  conversion  to  low-rent  use.     One  of  the  major  emphases- 
in  this  program  is  the  provision  of  suitable  accommodations  for  large,   low- 
income  families,   particularly  those  displaced  by  urban  renewal  action. 

A  developm.ent  program  of  108  dwelling  units  of  rehabilitated 
housing,   to  be  located  on  scattered  sites,    is  now  under  annual  contribu- 
tions contract. 

As  a  pilot  project,   the  Housing  Authority  acquired  title  to  23  parcels 
of  property  containing  59  apartments  in  18  buildings  in  the  Highland  Park 
area  of  Roxbury  for  conversion  into  34  apartments.     Remodeling  plans  are 
now  being  developed.     The  following  unit  size  distribution  is  currently 
planned:     11  apartments  with  three  bedrooms,   and  23  with  four  bedrooms. 

The  Housing  Authority  has  undertaken  a  three-year  demonstration 
program  of  rent  supplementation  involving  forty  (40)  large,   low-income 
families  displaced  by  urban  renewal  action.     These  families  occupy 
approximately  ten  percent  of  the  apartments  in  each  of  tliree  new,   private 
housing  developments  financed  under  the  FHA  moderate-income  mortgage 
insurance  program  provided  by  Section  221(d)(3)  and  located  in  the 
Washington  Park  i-enewal  area. 
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With  respect  to  future  programming,   the  Housing  Authority  has 
some  66  units  remaining  frora  a  federal  authorization  of  1,000  dwelling 
units  and  an  additional  federal  authorization  of  500  dwelling  units  which      - 
represents  the  initial  installment  on  an  application  for  a  program  authori- 
zation of  1,  000  units. 

"(3)         The  income  linnits  for  initial  and  continued  occupancy." 

The  Housing  Authority  has  established  special  maximum  income 
limits  for  the  admission  of  displaced  families  that  are  higher  than  for 
other  low-income  families  in  the  Federally-aided  program.     In  the  State- 
aided  veterans  and  elderly  programs,   the  regular  income  limits  are 
applicable  in  the  case  of  displaced  families  in  accordance  with  State 
Housing  Board  regulations.     There  are  no  minimum  income  limits  in  any 
program. 

The  maximum,  income  limit  schedules  governing  the  admission  of 
displaced  families  are  as  follows: 

Federally- Aided 

Number  Persons  Maximum  Net  Family 

in  Family Income  after  Exemptions 

1  or  2  $4,500 

3  or  4  4, 750 

5  or  6  5, 125 

7  or  nnore  5,  500 

State-Aided  (Veterans  Program) 

Number  Minors 
in  Family 

0  $4,350 

1  4,550 

2  4. 750 

(For  each  additional  nainor,    add  $200) 
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State-/. ided  (Elderly  Prot^ram) 

Number  Persons  MaLximui-n  Net  Family 

in  Family Income  after  Exemption 

1  $2,500 

2  3,000 


Net  income  for  eligibility  purposes  as  used  in  this  context  means 
aggregate  famiily  income  from  all  sources  to  all  members  of  the  family 
including  children,   less  certain  specified  deductions  such  as  conapulsory 
payroll  deductions  for  social  security  or  other  pension  benefits.     An 
exemption  of  $100  in  the  Federally-aided  program  and  $200  in  the  State- 
aided  Veteran  Program  is  allowed  for  each  minor  member  of  a  family. 
Also  exempted  are  payments  from  the  Federal  Government  for  disability 
or  death  occuring  in  connection  with  military  service. 

At  the  present  time,   the  Authority  is  reviewing  its  income  linnits 
with  a  view  toward  an  upward  adjustment  consistent  with  current  economic 
conditions. 

"(4)         The  mininnum  rent  charged  for  each  type  of  program." 

The  rental  charges  in  public  housing  are  related  to  the  income  of 
each  tenant  and  vary  according  to  program. 

In  the  Federally-aided  program,   there  is  a  single  gross  rent-to- 
net  income  (after  deductions  and  exemptions)  ratio  of  23.  0  percent. 

In  the  State-aided  program  for  veterans,   the  ratio  for  families 
with  less  than  two  minor  children  is  25.  0  percent.     This  ratio  is  reduced 
to  24.  5  percent  in  the  case  of  families  with  two  nninors,   with  a  further 
reduction  at  the  rate  of  one-half  percent  for  each  additional  minor  (not  to 
exceed  seven)  in  the  case  of  larger  fannilies.     Fainilies  with  seven  or 
more  minors  are  charged  rent  on  the  basis  of  22.  0  percent  rent-to-income 
ratio. 

In  the  State-aided  Elderly  program,  the  gross  rent- to-net  income 
ratio  is  27.  5  percent  for  a  one-person  fainily  and  29.  5  percent  for  a  two- 
person  family. 

The  rental  charges  in  all  developments  are  gross  charges  including 
the  cost  of  all  utilities,  except  in  the  case  of  State-aided  veterans  develop- 
ment,   Boston  200-10.     In  this  development,    the  shelter  rent-to-net  income 
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ratio  for  the  family  without  minor  children  is  21.  0  percent  and  the  ratio 
is  reduced  for  families  with  children  at  the  rate  of  1  percent  for  each 
miinor,   up  to  seven,    in  a  faiTaily.     The  ratio  for  families  with  seven  or 
more  minors  is  14.  0  percent, 

Mininnum  rent  charges  have  been  established  as  follows: 

Regular  Minimura  Rent  (All  Bedroomi  Sizes) 

Federally- Aided 

General  $45. 00 

Elderly  45.00 

State-Aided 

Veterans  $55.00 

Veterans  (200-10)  50.00 

Elderly  57.  00 

Special  minimum  rent  (for  certain  tenants  receiving  Old  Age 
Assistance,   Disability  Assistance  and  Aid  to  Fainilies  with  Dependent 
Children  allowances  from  the  V/elfare  Department). 

/-ssistance  Category  Monthly  Rent 


Fede 

rally-/.] 

Lded 

State-Aided 

Old  Age  Assistance 

$50.00 

$55.00 

Disability  Assistance 

50.00 

55.00 

Aid  to  Families  with 

Dependent  Children 

(a)  Families  of  four  or 

less  persons 

57.00 

57.00 

(b)  Families  of  five  or 

more  persons 

65.00 

65.00 

"(5)  The  priority  of  admission  preference  which  the  Boston  Housing 
Authority  gives  to  BRA  Title  I  Project  displaced  families  and  individuals, 
and  the  estimated  number  of  units  which  will  be  available  to  them,   broken 
down  by  number  of  bedrooms  and  racial  availability,    and  type  of  program, 
should  the  requirements  vary." 

First  priority  in  admission  is  given  to  families  which  are  to  be 
displaced  by  any  public  slum  clearance,    redevelopment  or  urban  renewal 
project,   or  which  were  so  displaced  within  three  years  prior  to  applying 
for  admission  to  public  housing,    along  with  families  displaced  by  a  low-rent 
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public  housing  development,   or  through  action  of  a  public  body  or  court  in 
the  enforcement  of  housing  standards  or  the  demolition,    closing  or  improve- 
ment of  dwelling  units.     This  priority  is  also  applicable  to  families  required 
to  x-nove  because  they  cannot  afford  the  increased  rent  caused  by  improve- 
ment of  a  dwelling  unit  to  bring  it  into  compliance  with  housing  standards. 

i^.mong  such  displaced  families,   first  preference  is  given  to  families 
of  disabled  veterans  whose  disability  has  been  determined  by  the  Veterans 
Administration  to  be  service  connected;  second  preference  is  given  to 
families  of  deceased  veterans  and  servicemen  whose  death  has  been  deter- 
mined by  the  Veterans  Adnninistration  to  be  service  connected;  and  third 
preference  is  given  to  families  of  other  veterans  and  servicemen. 

In  the  State-aided  veterans  progrann,   this  order  of  priority  is 
further  modified  by  an  order  of  preference  among  veterans.     First 
preference  is  given  to  families  of  World  War  II  and  Korean  conflict 
veterans,   with  second  preference  to  the  families  of  other  veterans  and 
third  preference  to  an  individual  veteran  or  the  widow  or  widower  of  a 
veteran  who  is  50  years  of  age  or  over. 

Each  applicant  entitled  to  the  displaced  family  qualification  is 
offered  an  apartnaent  suitable  to  its  needs  in  whatever  development  it 
becomes  first  available  in  accordance  with  the  Authority's  tenant  selection 
policy. 

Together  with  the  planned  construction  previously  indicated,   normal 
turnover  in  the  Housing  Authority's  existing  program  will  provide  the  public 
housing  resources  for  the  relocation  of  displaced  and  other  families.     The 
following  tabulation  shows  the  number  of  apartments  vacated  by  fannilies 
naoving  out  of  developments  between  January  1,    1959  and  December  31,   1964, 
according  to  bedroom  size  and  year  of  vacation.     Turnover  experience  in 
1965  indicates  a  continuation  of  the  trend  in  recent  years, 

1964  1963  1962  1961  I960  1959 

1  3R  375  293  362  299  338  299 

2  BR  797  766  805  748  820  920 

3  BR  573  585  576  504  564  544 

4  BR  114  128  120  104  127  110 

5  BR  Z]_  28  24  1_8  22  27 

TOTAL       1,886  1,800  1,887  1,673  1,871  1,900 
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"(6)         Any  other  admission  requirements  established  by  the  BHA 
that  are  not  related  to  either  income  or  family  composition.  " 

In  the  Federally-aided  program,    except  for  a  displaced  person,   an 
individual  or  one-person  family  is  eligible  for  admission  only  at  age  65  or 
over.     In  the  State-aided  program,   when  units  are  available  for  which  there 
are  no  eligible  veteran  families  of  two  or  inore  persons,   individual  veterans 
or  widows  or  widowers  of  veterans  at  age  50  or  over  and  non-veterans  at 
age  65  or  over  may  be  admitted. 

All  applicants  must  meet  statutory  citizenship  requirements.     Aliens, 
honorably  discharged  from  the  U.   S.   armed  forces,   who  have  applied  for 
citizenship  and  aliens  aged  65  or  over  and  eligible  for  Old  Age  Assistance 
naeet  this  requirement. 

The  Housing  Authority  has  established  a  minimum  residence  re- 
quirement for  general  adnnission  eligibility.     However,   the  administrative 
requirement  that  applicants  have  resided  in  the  City  of  Boston  for  at  least 
three  years  has  been  waived  for  displaced  families  on  an  individual  case 
basis. 

It  is  the  intention  of  the  Housing  Authority  to  continue  to  extend 
preferential  consideration  to  displaced  families  in  accordance  with  its 
legal  and  moral  responsibilities. 

The  procedure  of  assigning  a  representative  from  the  Housing 
Authority's  tenant  selection  office,    on  an  as  needed  basis,    to  your  renewal 
site  offices  in  order  to  facilitate  the  application  process  for  displaced 
families  will  be  continued. 

Should  you  desire  further  information,   please  advise  us. 

Very  truly  yours, 

/s/  Ellis  Ash 

Ellis  Ash 
Administrator 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:  FINAL  PROJ'RICT  REPORT 
PROJFCT  MO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATEi 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


RELOCATION  REPORT:   Proposed  Informational  State-    CODE  NO.  R-223(l)(d) 
ments  for  Issuance  to  Families 
and  Individuals 


EXHIBIT  A 
LETTER  TO  FENVJAY  RESIDENTS  IN  PROPERTIES  TO  BE  ACQUIRED 


Dear  Fenway  Resident: 

As  you  may  know,  you  are  living  in  one  of  the  properties  in  the  Fenway  Urban 
Renewal  Project  Area  inhich  eventually  will  be  acquired  by  the  Boston  Redevel- 
opment Authority  to  carry  out  the  Urban  Renewal  Plan  for  the  area. 

The  Fenway  Urban  Renewal  Project  Area  is  bounded  generally  on  the  north  by 
Newbury  '  Street  and  the  Prudential  Center;  on  the  southeast  by  the  New  York, 
New  Haven,  and  Hartford  Railroad  right  of  way;  on  the  south  by  Ruggles  Street, 
Ward  Street,  Huntington  Avenue,  and  Francis  Street;  and  on  the  west  by  the 
Corporate  City  Limits,  Park  Drive,  and  Boylston  Street. 

An  important  part  of  any  urban  renewal  project  is  assisting  residents  who  must 
move,  and  making  sure  that  they  move  into  decent,  safe  and  sanitary  housing. 
The  Authority  wL 11  maintain  a  trained  staff  cC  workers  to  help  you  prepare  a 
rehousing  plan  and  to  refer  other  housing  to  you,  A  summary  of  relocation 
housing  standards  is  enclosed  for  your  information. 

Our  office  also  maintains  lists  of  FHA-  and  VA-acquired  properties  as  well  as 
mortgage  and  financing  information  for  those  who  may  be  interested  in  pur- 
chasing homes.  Displaced  residents  are  eligible  for  special  low  down-payment, 
long-term  FHA  financing  assistance.  Similarly,  persons  seeking  public  housing 
accommodations  receive  first  priority  among  applicants. 

The  Authority  extends  certain  types  of  financial  assistance  to  displaced  resi- 
dents. You  are  eligible  for  reimbursement  for  your  moving  expenses  and  pro- 
perty losses,  up  to  a  maximum  of  $200,  depending  upon  the  number  of  rooms  of 
furniture  which  you  must  move.  You  may  file  for  a  payment  from  the  fixed  pay- 
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ments  schedule  or  submit  your  moving  bill.  More  detailed  information  can  be 
obtained  at  the  Site  Office. 

Relocation  Adjustment  Paymonts  will  also  be  available  to  certain  families  and 
individuals  62  years  of  age  or  over.  Eligible  displaced  residents  who  are  un- 
able to  secure  public  housing  may  receive  payments  of  up  to  $500,  dependent 
upon  their  verified  annual  income  and  their  gross  housing  costs  for  one  year. 
Your  relocation  worker  will  have  further  information  and  forms  for  you  to  fill 
out  to  determine  your  eligibility. 

This  letter  does  not  require  you  to  move.  When  the  building  in  liiich  you  live 
is  acquired,  you  will  be  notified  by  this  office.  You  to.  11  not  have  to  move 
before  you  have  had  an  opportunity  to  find  decent  housing,  vrith  a  minimum  of 
four  months'  advance  notice. 

If  you  begin  to  look  for  other  housing  in  the  meantime,  please  feel  free  to 
call  on  us.  We  urge  you  to  look  for  standard  housing,  since  City  agencies  are 
carrying  out  a  code  enforcement  program  on  substandard  housing,  and  the  Author- 
ity is  required  to  report  any  substandard  units  which  the  landlord  will  not 
repair.   If  you  encounter  any  other  problems  in  obtaining  housing,  you  should 
refer  them  to  our  office, 

A  relocation  worker  from  our  office  will  contact  you  some  time  in  the  future. 
Please  feel  free  to  visit  us  in  the  meantime.  A  site  office  has  been  estab- 
lished at:  ,  Boston.  The  telephone  number  is: 
The  office  will  be  open  from  9  to  5j  I'londay  through  Friday.  Members  of  the 
staff  will  also  be  available  on  certain  evenings  and  some  Saturdays  to  help 
families  and  individuals  who  cannot  be  contacted  during  regular  office  hours. 
The  staff  members  will  work  under  the  immediate  supervision  of: 

We  can  be  of  real  help  to  you  if  we  receive  your  cooperation.  Seek  assistance 
from  the  Authority,  in  order  to  get  the  most  out  of  your  move  and  to  insure  that 
it  will  be  a  good  one. 

Sincerely, 


Site  Office  Manager 


Enc . :  Informational  Statement 
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EXHIBIT  B 
INFORi^IATIONAL  STATEMENT  TO  FAJilLIES  AMD  INDIVIDUALS 


The  property  in  which  you  presently  reside  will  be  acquired  by  the  Boston 
Redevelopment  Authority  according  to  law.  After  families  have  been  relo- 
cated and  the  buildings  demolished,  the  land  will  be  disposed  to  developers 
for  re -use,  according  to  the  Fenway  Urban  Renewal  Plan. 

Families  will  not  be  required  to  move,  except  on  a  temporary  basis,  or  ex- 
cept for  reasons  listed  below  in  the  Authority' s  eviction  policy,  before 
they  have  been  given  an  opportunity  to  obtain  decent,  safe,  and  sanitary 
housing  within  their  financial  means. 

All  families  are  urged  to  visit  the  Relocation  Office,  cooperate  rath  the 
relocation  staff,  seek  their  own  standard  rehousing  accommodations,  and 
to  notify  the  Relocation  Office  prior  to  the  actual  move. 

Summary  of  Relocation  Standards ; 

Each  dwelling  unit  must  have : 

(a)  A  kitchen  sink  xihich  is  in  good  working  condition  and  properly 
connected  to  adequate  water  and  sewer  systems  5 

(b)  Safe  and  adequate  cooking  facilities^ 

(c)  A  room  which  affords  privacy  to  a  person  within  it  and  which  con- 
tains a  flush  water  closet  and  a  lavatory  basin  in  good  working 
condition  and  properly  connected  to  adequate  water  and  sewer  sys- 
tems; 

(d)  A  room  which  affords  privacy  to  a  person  within  it  and  which  con- 
tains a  bathtub  or  shower  in  good  working  condition  and  properly 
connected  to  adequate  water  and  sewer  systems; 

(e)  Adequate  rubbish  storage  facilities  and  garbage  disposal  facilities; 

(f)  Adequate  and  properly  connected  water  heating  facilities; 

(g)  Every  kitchen  sink,  lavatory  basin  and  bathtub  or  shower  shall  be 
properly  connected  with  both  hot  and  cold  water  lines; 

(h)  Every  habitable  room  shall  have  at  least  one  window  or  skylight 
facing  directly  to  the  outdoors  and  which  can  easily  be  opened; 
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(i)  Every  bathroom  and  water  closet  shall  be  vrell  lif-hted  and  venti- 
lated or  have  an  approved  mechanical  ventilation  system, 

5.  Eviction  Policy 

The  Authority  will  make  all  possible  efforts  to  avoid  the  eviction  of  any 
family  from  the  Project  Area.  Eviction  shall  occur  only  against  site 
families  who: 

(a)  Are  financially  able  to  and  refuse  to  pay  use  and  occupancy  charges 
to  the  Authority^ 

(b)  Maintain  a  nuisance  or  use  the  premises  for  illegal  purposesj 

(c)  Refuse  without  valid  reason  three  or  more  referrals  of  suitable  and 
approved  accommodations; 

(d)  Are  squatters  in  dwellings  vacated  by  families  who  have  been  relo- 
catedj 

(e)  Refuse  to  admit  a  relocation  interviewer. 
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EXHIBIT  C 
LETTER  TO  FEiWAY  BUSINESS  0W1\1ERS  IN  PROPERTIES  TO  BE  ACCOUTRED 


Dear  Business  Ox^jner: 

As  you  may  know,  your  business  is  situated  in  one  of  the  properties  in  the 
Fenway  Urban  Renewal  Project  Area  which  is  scheduled  to  be  acquired  by  the 
Boston  Redevelopment  Authority  to  carry  out  the  Urban  Renewal  Plan  for  the 
area.  The  Fenway  Project  Area  is  bounded  generally  on  the  north  by  Newbury 
Street  and  the  Prudential  Center;  on  the  southeast  by  the  New  York,  New 
Haven  and  Hartford  Railroad  right-of-way;  on  the  south  by  Ruggles  Street, 
Ward  street,  Huntington  Avenue,  and  Francis  Street;  and  on  the  west  by  the 
Corporate  City  Limits,  Park  Drive,  and  Boylston  Street, 

The  Fenway  project  is  designed  to  strengthen  the  residential,  institutional, 
and  commercial  characteristics  of  the  area.  The  Urban  Renewal  Plan  provides 
for  a  workable  framework  for  institutional  growth  in  order  that  expansion 
can  be  directed  and  consolidated  in  a  rational  manner.  In  addition,  the 
Plan  stresses  the  rehabilitation  of  existing  structures,  particularly  those 
in  residential  and  institutional  use.  Within  the  residential-commercial 
area,  substandard  structures  and  non-conforming  and  blighting  uses  will  be 
eliminated,  and  new  local  commercial  and  medium-income  housing  of  varied 
types  will  be  provided.  Also  included  is  a  public  plaza  adjacent  to  Sum- 
phony  Hall  and  the  revitalization  of  the  Back  Bay  Fens. 

An  imp-^rtant  part  of  any  urban  renewal  project  is  assisting  businesses  which 
must  move,  and  making  sure  that  they  are  satisfactorily  relocated.  The 
Authority  will  maintain  a  trained  staff  of  workers  to  help  you  prepare  a 
relocation  plan  and  to  refer  other  locations  to  you. 

Our  office  also  maintains  lists  of  mortgage  and  financing  information  for 
those  who  may  be  interested  in  purchasing  property.  Displaced  businesses 
are  given  first  preference  in  opportunities  for  new  commercial  development. 

The  Authority  extends  certain  types  of  financial  assistance  to  displaced 
businesses.  You  are  eligible  for  reimbursement  for  your  moving  expenses 
up  to  a  maximum  of  $25,000  and  property  losses  up  to  a  maximum  of  $3,000. 
In  addition,  a  Small  Business  Displacement  Payment  of  $2,500  is  available 
to  certain  businesses. 

This  letter  does  not  require  you  to  move.  When  the  building  in  which  your 
business  is  located  is  acquired,  you  will  be  notified  by  this  office.  You 
will  not  have  to  move  before  you  have  had  an  opportunity  to  find  a  suitable 
location  for  your  business,  with  a  minimum  advance  notice  of  ninety  days. 
If  you  begin  to  look  for  another  location  in  the  meantime,  please  feel  free 
to  call  on  us. 
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A  relocation  worker  from  our  office  will  contact  you  some  time  in  the 

future.   Please  feel  free  to  visit  us  in  the  meantime,  however.  A  Site 

Office  has  been  established  at:  Boston.  The  telephone 

number  is:        .  The  office  will  be  open  from  9  to  5  Monday  through 

Friday.  Members  of  the  staff  will  also  be  available  on  certain  evenings  and  some 

and  some  Saturdays  to  help  those  who  cannot  be  contacted  during  regular 

office  hours.  The  staff  members  will  work  under  the  immediate  supervision 

of: 

We  can  be  of  real  help  to  you  if  we  receive  your  cooperation.  Seek 
assistance  from  the  Authority,  in  order  to  get  the  most  out  of  your  move 
and  to  insure  that  it  will  be  a  good  one. 

Sincerely, 


Site  Office  Manager. 
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AP-T^ICATIOM  FOR  LOaN  AI\ID  GEiNr  BINDER  NO. 

PART   I:     FINAL  PROJECT  REPORT 
PROJXT   NO.   MASS.   R- 

Fenwaj'-  Urban  Renewal  Area  SUBMISSION  DATE; 

Boston  Redevelopment  Authority 
Boston,  Kassachusetts 


PROJECT  IMPROVEIIEOTS  REPORT  CODE  NO,  R-22U 


The  Project  improvements  Report  will  be  submitted  under  separate  cover. 
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APPLICATION  FOR  LOAN  kND  GRaKT  BINDER  KG. 

PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  ^kSS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  DISPOSAL  REPORT:   Land  Use  and  Marketability    CODE  NO.  R-225(l) 

Study  and  Appraisal  Reports 

LAND  USE  AND  MARKETABILITY  STUDY 

A  Land  Use  and  Marketability  Study  will  be  submitted  during  project  execution. 

REUSE  APFRAISALS 

The  two  required  reuse  appraisals  will  be  submitted  duilng  project  execution. 


r 
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APPLICATION  FOR  LOAN  aW   GRaNT  BINDER  NO. 

Part  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  l^iASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  DISPOSAL  REPORT:   Evidence  of  Availability       CODE  NO.  R-225(2) 
of  Mortgage  Financing 

The  rehabilitation  and  new  housing  programs  in  the  Fenway  Urban  Renewal  Area 
will  be  carried  out  primarily  with  mortgages  insured  by  the  Federal  Housing 
Administration  under  Sections  220  and  221  of  the  National  Housing  Act, 

The  attached  letter  from  the  Boston  Banks  Urban  Renewal  Group  indicates  their 
willingness  to  participate  in  these  programs.  The  chairman  of  the  Mortgage 
Committee  of  the  Savings  Bank  Association  has  set  up  an  initial  pool  of 
$20,000,000  for  urban  renewal  and  rehabilitation  loans  and  mortgages  insured 
by  the  Federal  Housing  Administration  under  the  provisions  of  the  National 
Housing  Act.  Participation  in  the  program  is  well  underway  in  the  Washing- 
ton Park  Urban  Renewal  Area,  (R-24), 

Recent  comparative  sales  and  refinancing  data  of  properties  in  the  Fenway 
ll   Urban  Renewal  Area  indicate  that  mortgages  are  readily  available  on  a 
conventional  basis  from  banking  institutions  both  within  and  outside  of 
Metropolitan  Boston, 


» 
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APPLICATION  FOR  LOaN  hND  GIL'LNT 
Part  I:      FINAL  PROJECT  REPORT 
PROJECT  NO.   IHaSS.   R- 

Fenway  Urban  Renewal  Area 
Boston  Redevelopment  Authority- 
Boston,  I'lassachusetts 


BINDER  NO. 


SUBMISSION  DATE: 


Land  DISPOSAL  REPORT: 


CODE  NO.  R~225(3) 


Redevelopment  Use 


Approxc  No, 
of  Parcels 


Area  in 
!    So.   Ft.t 


1.     Total  Uses 


32 


830,238 


LPA 
Estimate* 


$2,903,199 


2.  Total  Public  and  Quasi- 
Public  Uses 


16 


a.     Streets  and  Other  Public 
R/W  (by  dedicatiiEsn) 


b.     Streets  and  Other  Pviblie 
R/W 


11 
■  i" 


c.  Parks,  Playgrounds,  etc* 
(by  dedicati on ) 


d«  Parks,  Playgrounds-  etc, 


Public  Utility  Easements 


f .  Low-Rent  Public  Housing 


g.  Other  Public  Uses 

h.  N'^n-Profit  Institutional 


Total  Private  Uses 


a.  Residential 


b.  Commercial 


c.  Light  Industrial 


d.  Heavy  Industrial 

e.  Other 


16 


11^ 


/" 


261,335 


99,686 

-  1;^65_ 

1.365 


iG,GOO 


AQPi^ 


568,903 


-503,6^5 


6:1, Z5^ 


*  All  figures  are  rounded  off  to  nearest  100, 
Waoe.  R-    /R-225(3) 


189s6l6 


2,048 


.167.568 


2,713,583 


-404^25.0 


APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R  - 

Fenway  Urban  Renewal  Area  SUBfflSSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


LAND  DISPOSAL  REPORT:   Basis  and  Source  of  CODE  NO.  R-225(i^) 

Amounts  Listed  on  Code  No, 
R-225(3) 

In  accordance  with  the  provisions  of  LPA  Letter  No,  282,  a  lump  sura  estimate 
of  land  disposal  proceeds  has  been  prepared  by  Redevelopment  Authority  staff 
personnels 

The  basis  and  sources  of  amouiTcs  shown  include  available  comparable  sales 
data,  study  of  market  conditions,  analysis  of  recently  completed  BRA  real 
estate  consultant  reuse  appraisals  information,  and  discussions  with  local 
real  estate  brokers. 

The  estimated  reuse  values  established  hereiifith  are  intended  primarily  as  a 
guide  for  the  Project  Cost  and  Financing  Plan  (Fox^m  H-6200).  The  two  re- 
quired reuse  appraisals  will  be  obtained  during  the  execution  period  of  the 
project. 

The  square  foot  price  estimates  of  disposition  parcels  by  reuse  are  quoted 
below: 

Reuse  Price  Per 
Primary  Land  Use  Square  Foot  of  Land 

Residential  (high  rise)  $  7.25 

Commercial  (high  rise)  7e75 

Nonprofit  Institutional  1.75 
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APPLICATION  FOR  LOAN  AND  GRAivT 
FkRT  I:  FINAL  PROJECT  REPORT 
PROJECT  NO,  MSS.  R- 


BINDER  NO. 


Fenway  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


SUBMISSION  DATE: 


LAND  DISPOSAL  REPORT: 


Project  Improvements 
Provided  by  Redevel^pers 


CODS  NO.  R-225(5) 


N®  site  clearance  work  or  installation  of  project  improvements  are  scheduled 
at  this  time  to  be  provided  by  redevel'spers. 
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APPLICATION  FOR  LOAN  AND  GRANT  i.^INDER  NO. 

PhRT  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  I^SS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LAND  DISPOSAL  REPORT:   Special  Tax  Provisions        CODE  NO.  R-225(6) 

Some  sites  may  be  developed  under  the  provisions  of  Chapter  121A, 
Massachusetts  General  Laws,  as  amended.  Under  the  provisions  of  ttiis 
act,  for  a  period  of  ^0  years  from  the  date  of  organization  of  the  Urban 
Redevelcpment  Corporaticn,  the  Corporation  and  all  its  property  are 
exempt  from  taxation,  betterments  and  special  assessments,  and  the 
Corporation  is  not  required  to  pay  any  tax,  excise  or  assessment  to  the 
Commonwealth  or  any  of  its  political  subdivisions,  other  than  excises 
*n  registered  motor  vehicles  and  gasoline,  except  the  following: 

(a)  A  basic  annual  excise  of  (l)  5^  of  gross  income  in  the  preceding 
calendar  year,  plus  (2)  $10  per  $1,000  upon  the  valuation  as  of  January 

1  of  the  real  estate  and  tangible  personal  property  of  the  Corporation. 
The  minimum  excise  payable  each  year  is  the  amount  determined  by 
applying  the  local  tax  rate  current  for  that  year  against  the  lesser  of 

(1)  the  valuation  as  wf  January  1  of  the  Corporation's  properx-y,  and 

(2)  the  average  of  the  assessed  valuations  of  the  ]and  and  buildings 
in  the  project  area  on  the  three  assessment  dates  next  preceding  the 
acquisition  thereof  by  the  Corporation,  or,  if  acquired  from  the  Boston 
Housing  Authority,  the  Boston  Redevelopment  Authority,  or  the  City  of 
Boston,  on  the  three  assessment  dates  next  preceding  the  acquisition  thereof 
by  such  Authority  or  city; 

(b)  Any  additional  amount  which  the  Corporation  has  agreed  vd.th  the 
City  to  pay  to  it,  as  stated  in  its  Applicatien;  and 

(c)  An  additional  amount  if  gross  receipts  in  any  year  exceed  cer- 
tain allowable  expenditures  and  dividends.  Any  such  net  balance  is  re- 
quired to  be  applied  to  the  payment  of  the  amount,  if  any,  by  which  the 
City  receives  less  than  the  amount  ^f  taxes  which  would  have  been  payable 
if  the  property  had  not  been  exempt. 

In  case  of  a  Project  undertaken  by  an  Insurance  Company  or  by  one  or 
more  Savings  Banks,  the  tax  exemption  applies  only  with  respect  to  the 
particular  Project,  and  the  Company  or  Bank  remains  subject  to  all  other 
taxation  with  respect  to  its  r.ther  activities  and  property.  The  ej'.emption 
period  is  40  years  fr«rm  the  date  of  approval  of  the  Project,  In  the  event 
that  the  Insurance  Company  or  any  of  the  Banks  occupies  part  of  the 
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Project  for  purposes  of  its  business  not  directiy  relat'^^d  to  the  con- 
struction, alteration,  maintenance,  repair,  operation  or  management  of 
such  Project,  a  fair  rental  is  included  in  gross  income  in  lieu  of  the 
gross  income  from  such  business  for  the  purpose  of  computing  the  excise 
payable . 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO,  M/iSS.  R- 

Fenway  Urban  Renewal  Area  '  SUBKilSSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


LAND  DISPOSAL  REPORTS    Restrictive  Covenants        CODE  NO.  R-225(7) 

The  following  sections  are  incorporated  into  the  Fenway  Urban  Renewal 
Plan  to  ensure  that  the  project  land  will  not  be  restricted  by  any  agree- 
ment or  other  instrument  en  the  basis  of  race,  color,  creed,  or  national 
origin  in  the  sale,  lease,  or  occupancy  thereof: 

Affirmative  Covenant 

Every  agreement,  lease,  conveyance,  or  other  instrument  by  which  land  in  the 
project  area  is  disposed  <f   for  uses  which  may  include  housing  or  facilities 
related  to  residential  uses  shall  include  an  affirmative  covenant  binding 
the  cantractor,  lessee,  grantee,  or  other  party  to  such  instrument  and  on  the 
successors  in  interest  to  such  contractor,  lessee,  grantee,  or  other  party 
that  there  shall  be  no  discrimination  upon  the  basis  of  race,  color,  creed, 
er  national  origin  in  the  sale,  lease  or  rental  or  in  the  use  or  occupancy  of 
such  land  r'-r   any  improvements  erected  or  to  be  erected  thereon;  and  the  Boston 
Redevelopment  Authority  will  take  all  steps  necessary  to  enforce  such  covenant 
and  will  not  itself  so  discriminaceo 

Compliance  with  Anti-Discrimination  Laws 

All  property  and  all  .transactions  affecting  or  respecting  the  installation, 
construction,  reconstruction j  maintenance,  rehabilitation,  use,  development, 
sale,  conveyance,  leasing,  management  or  occupancy  of  real  property  within 
the  project  area  shall  be  subject  to  the  applicable  provisions  of  Chapter  I5IB 
»f  the  l^ssachusetts  General  Laws  (Ter.  Ed,),  as  amended,  and  to  all  other 
applicable  Federal,  State,  and  local  Laws  prohibiting  discrimination  or 
segregation  by  reason  of  race,  color,  creed,  or  national  origin. 

Compliance  with  Equal  Employment  Opportunity  Law  (LPA  Letter  No.  305) 

All  contracts,  subcontracts,  or  agreements  of  the  Boston  Redevelopment  Authority 
fcr  demolition,  site  clearance,  site  preparation,  or  rehabilitation  demonstra- 
tion work,  for  the  disposition  of  project  land,  or  for  construction  on  project 
land  retained  by  the  Authjrity  shall  be  subject  to  the  applicable  provisions 
cf  Executive  Order  10925,  as  amended  by  Executive  Order  11.114,  to  ensure  equal 
•ppcrtunity  for  all  qualified  perdons,  without  regard  to  race,  color,  creed,  or 
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national  origin,  employed  or  seeking  enployment  with  Go^'-ernment  contractors 
or  with  contractors  performing  under  Federally-assisted  construction  con- 
tracts. 

Nan-DiscriminatiTm  Requirements 

Assurance  that  non-discrimination  requirements  are  met  under  the  Civil  Rights 
Act  of  1964  (Title  VI)  is  given  in  Code  Ho.   R-231(l). 
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APPLICATION  FOR  LOaN  aI^ID  GRaNT 
PART  I:  FINAL  PKOJECT  REPORT 
PROJECT  NO.  MASS.  R- 


..LNDER  NO. 


Fenway  Urban  Renewal  Area 
Boston  Redevelopment  Authoricy 
Boston,  Massachusetts 


SUBMISSION  DATE: 


LAND  DISPOSAL  REPORT:  Disposition  Parcel  Map 


CODE  NO.  R-225(8) 


Map  3>  Disposition  Parcels,  shows  boundaries  and  locations  of  disposal 
parcels.  The  disposal  parcels  are  tabulated  below  indicating  each  parcel 
by  square  feet  and  proposed  use.  Existing  and  new  easements-  for  public 
utilities  is  submitted  with  Code  No.  R-22'4, 


Disposition 

Area 

Parcel  Number 

(Square  Feet)* 

Proposed  Use 

1 

25,000 

Residential 

2 

58,270 

Residential 

3 

56.000 

Residential 

if 

20,910 

Residential 

5 

21,-^90 

Residential 

6 

2if,950 

Residential 

7 

32,6^^0 

Residential 

8 

ll,^!-30 

Institutional 

9 

22,970 

Residential 

10 

50,000 

Public  Open  Spa-^e 

11 

124,500 

Residential 

12 

6^^,550 

Residential 

13 

51,830 

Commercial 

m- 

5^^,000 

Residential 

15 

13,^30 

Commercial 

16 

79,000 

Residential 

17 

12,000 

Residential 

18 

5^^,500 

Institutional 

19 

60,000 

Institutional 

19a 

1,020 

Institutional 

19b 

1,000 

Institutional 

20 

161,^30 

Residential 

21 

92,000 

Institutional 

22 

125 p 300 

Commercial 

23 

7,900 

Residential 

*  All  figures  rounded  to  nearest  ten 
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APPLICATION  FOR  LOaim  aND  GRANT 
tART  1:     FINAL  PROJECT  REPORT 
PROJECT  NO.  MSS.  R- 


BINDER  NO. 


Fenway  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


SUBhISSION  DhTE 


LAND  DISPOSAL  REPORT:     fublic  or  Non-Profit        CODE  NO.  R-225(9) 

Institutional  Dispositions 

disposal    proposed 
Parcel     developer 

NUMBER 

! 

ESTIi-uTED 
DATE  OF 
ACQUISITION 
BY  DEVELOPER 

bpa  ■. 

i'^STII4\TSD 
DISPOSITION 

,aIS:* 

BRA  SUBMISSION 
DaTE  for  HHFA 
CONCURRENCE  OF 
DISPOSITION 

8 

New  England 
Conservatory  of 
'  Kusic 

1967 

$20,100 

Upon  completion 
of  second  reuse 
appraisal 

10 

City  of  Boston 
Parks  Department 

1967 

Land  to  be 
dedi  cated 

18 

Northeastern 
University 

Museum  of  Fine 
Arts 

Greek  Orthodox 
Church 

1968 

$76,700 

Upon  completion 
of  second  reuse 
appraisal 

19 

19a 

19b 

Northeastern 
University 

1968 

$90,800 

Upon  completion 
of  second  reuse 
appraisal 

1 — 

*  All  figures  rounded  to  nearest  $100. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 


BIIOER  NO. 


Fenway  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts 


SUBMISSION  DATE: 


COST  ESTIMATE  AND 
FINANCING  REPORT: 


Form  H-6200 


CODE  NO.  R- 226(1) 


Form  H-6200  is  submitted  herewith. 
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Pugp  1  ot* 


horm   approved 
PudRPt    Bari?au    No.     63-R908.2 


(5-6U) 


HOUSING     AND     HOME     FINANCE     A?,ENCY 

URBAN  RENEWAL  ADMINISTRATION 
PROJECT  COST  ESTIMATE  AND  FINAHCIHG  PUN 


mmCTIONS:      Suh.it   or.g.n./     and    a    second    signed    copy    in   Binder  No.     1. 

r"'    >"   Binders  No.     2,     3.    6.    and   5. 

sJPsSION    (Check    and    complete    the    description    which    applies) 


PROJECT    LOCAIITT 


Boston y  Massachusetts 


PROJECT    NAME 


Fenway  Urban  Renewal  Area 


PROJECT    NUMBER 

Mass.  R- 


§C]    «CCOMP*«IES    FIML    PROJECT    REPORT 
DATED. •     ^^ 


REVISES    PROJECT    COST    ESTIMATE    A»D    fl«AIICI»8    PIA« 

Q3    SUBMITTED    BY    LPA    OH . 

1^3    *CCEPTED    BY    HHFA    0«  


SECTIOH  A.   ESTIMATE  OF  GROSS  AHD  NET  PROJECT  COSTS 


LINE 
NO. 


A- 3 


ITEM   1  OF  GROSS  PBOJIXTT   COST: 


TOTAL  PnOJECT   EXPENDITURES   (from    Form    H-S270.     line    20) 


ITEM    2  OF  GROSS  PROJECT  COST   (Non-CoBh   Local    Gran  te- in-Aid)  : 


TO    BE   COMPLETED  BY   LPA 


^] 


INITI AL 
ESTIMATE 

OB 
LATEST 
11    ACCEPTED 
ESTIMATE 


(•) 


13,662.382 


Ca«h   value  of   land  donationa  (from    Supporting   Schedule    1) 


1.710.800 


REVISED 
ESTIMATE 


Dmolition    and   removal    work   (from   Supporting  Schedule    2) 


Project  or    Bite   improvements    (from    Supporting   Schedule    3) 


A-5  Ipublic   or    »upporting    facilitie.    (from   Supporting   Schedule    i) 


\"  a    iruDilc    or    Buppuii.*"^     .«^»**^ 

^'  lother  non-corf)    local    grante-in- 
Wof   estimate   on    attached    sheet) 


aid   (tptcifj    type    and   breakdown 


TOTAL  NON- CASH  LOCAL  CKANTS-IN-AID  (sum   of    lines    2    through   6) 


GROSS  PROJECT  COST    (ITEM    1  plus   ITEM    2)    (line   1   plus    7) 


TO    BE   FILLED 
IN    BY   HHFA 


ESTIMATE 
ACCEPTED 
BY    HHFA 


1,03^,^^50 


■;6U.ooo 


1^,750. '^QQ 


^18,059,750 


'31.722,132 


PROCEEDS  FROM  PROJECT  LAND: 


Sale  price  of  project    land    to   be   sold 


Capital    value   imputed    to   project    land    to    be   leased 


Capital    value  of   project    land    to    be    retained   by  LPA 


TOTAL  PFOCEEDS  FROM  PRDJECT  LAND  (sum   of   lines  9,     10.    and   11) 


A- 13 


A- 14 


NET  PPDJECT  COST  (line   8   minus    12) 


2,Q03.199 


?, 903, 199 


SHARING  OF  NET  PROJECT  COST: 


N«t  Project   Cost   of    this  project   (from    line    13) 


Net  Project    Cost  of  other  projects    (if    any)    pooled  «ith 

thi  ■  project 


Aggregate  Net  Project  Costs    for    this   and  other  projects 
(if    any)     in    the  pool    (line    li   plus    15) 


MlniBUD   local    grants-in-aid    required    for    this   and  other 
projects    (if   any)     in    the   pool 


(Less)    Total    local    grants-in-aid    to   be  provided    for 
other  projects    (if    any)     in    the   potU 


(E<iumls)    Minimum   local    grants-in-aid   required    for    this 
project    (line    17    minus    IS)     ^ 


_Q 


9.606,311 


SECTION    A.       ESTIMATE   OF    GROSS    AND    NET    PROJECT    COSTS    (Continued) 


TO   BE   COMPLETED   8Y   LPA 


[X]  INITIAL  EST  IMATE 
OR 

I 1  LATEST  ACCEPTED 

I 1  ESTIMATE 


REVISED    ESTIMATE 


TO   BE   FILLED    IN 
BY   HHFA 


ESTIMATE    ACCEPTED 
BY    MMFA 


SHAHDJG  OF  ^f^■  PROJEXrr   COST:       (Continued) 


U3CAL  GRANTS-IN-AID.    THIS  PROJECT: 


Non-caeh    local    grants-in-aid    (from    line    7) 


A-21 


Cash    local    gran ts-in-aid 


t    18,059>760 
0 


A-22 


TOTAL  LOCAL   GRANTS-IN-AID   FOR   THIS  PROJECT  (line  20 
plus    71)    (must    be    not     less    than    line    19) 


Jl8,055*250_ 


A-23 


PROJECT  CAPITAL  GRANT    (line    H    minus    27) 


■iO,7'39,l83_ 


A- 24 


RELOCATION  GRANT   (from    Form   H-6770,     line    71) 


_631,S8P_ 


A.25     TOTAL  FEDERAL  CAPITAL  GRANT    (line    23   plus    2i) 


ll,3Q3fl6l 


SECTION    B.       SOURCES    OF    FUNDS    FOR    PROJECT    EXPENDITURES    AND    RELOCATION    PAYMENTS 


ESTIMATE   SUBMITTED 
BY    LPA 


(Leave    blank) 

ESTIMATE  ACCEPTED 
BY  HHFA 

(  b) 


Total    cash   requirements    for   project    expenditures    and  Relocation 
Paynents    (line   A-1   plus    A-2i) 


1^,296,362 


Cash   local   grants-in-aid: 


SOURCE   OF   CASH 


S  - 


ACTUAL   OR    ANTICIPATED 
DATE  OF   RECEIPT 


Real    estate    tax   credits    (from   Form   H-6220,     line    7b) 


Total"  cash    local    grants-in-aid    (sum    of    lines    7    through    5) 


Total    funds    to    be    applied    to   project   expenditures   and  Relocation 
Paynents    froa    short-term    borrowings    other    than    those   on    line  B-9    below 


Subtotal    (line    6   plus    7) 


PROJECT  TIWPCfiARY  LOAN  THROUGH  DIRECT  OR   PRIVATE  FINANCING 
UNDER  LOAN   AND  OANT  CONTRACT    (line    1    minus    8) 


1/^,296,362 


Acceptance  of   the    estimates    submitted    is   hereby 
requested. 

Boston  Redevelopment  Authority 

Local  Public    Agency 


Signature    of   Authorized  Officer 

Development  Administrator 


HHFA  ACCEPTANCE 

The  estimates  are  accepted  as 
indicated  in  the  appropriate  columns. 


Regional    Director    of   Urban    Renewal,    Region 
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SUPPORTING    SCHEDULES 


(5-6tt) 


iCHEDULE   !•    LAND   DOWATIOMS    (Land   Parc«l n   or   Land    Intor^stt) 


I DENTI FICATION 


Trade  School  for  Girls 

Boys'  Trade  School 

Ira  Allen  School 

Charles  C,  Perkins  School 

Edgar  St.  &  Annunciation  Road 

(Vacant  Lot) 


NAME  OF   DONOR 


City  of  Boston 
City  of  Boston 
City  of  Boston 
City  of  Boston 
Boston  Housing  Auth. 


ESTIMATED 

CASH    VALUE 

SUBMITTED 

BY    LPA 

(o) 


366,000 

1,071,000 

87,000 

183,000 

3,000 


(Ltavt    klankj 

ESTIMATED  CASH 

VALUE   ACCEPTED 

BY   HHFA 

(d) 


CASH  VALUE  OF   LAND    DONATIONS    (Enter    on     lint    A-  7) 


1,710,800 


SCHEDULE  2.    DEMOLITIOM    AND   REHOVAL    WORK— NON-CASH  LOCAL  GRAHTS-1 N- Al  D 
(Include    vork     which    hai    been    or    will     be    provided) 


IDENTIFICATION  OF  DEMOLITION 
OR   REMOVAL   WORK  JOBS 


NAME  OF 
PROVIDING  ENTITY 


ESTIMATED 

NET  COST 

SUBMITTED  BY   LPA 


(Leave    blank) 

ESTIMATED  NET  COS' 
ACCEPTED  BY  HHFA 

(  1) 


TOTAL  DEMOLITION    AND   REhSOVAL   WORK   TO   BE   CHARGED  TO   ITEM    2  OF 
CROSS  PROJECT    COST    (Enter    on    line    A-3) 


SCHEDULE  3'    PROJECT  OR   SITE   IMPROVEMENTS— NON-CASH  LOCAL   GRANTS-IN-AID 


IDENTIFICATION 


Street  Improvements 
Sewer  Construction 
Water  Construction 
Bridge  Construction 


NAME  OF 
PROVIDING   ENTITY 


City  of  Boston 
City  of  Boston 
City  of  Boston 
City  of  Boston 


ESTIMATE  SUBMITTED  BY  LPA 


TOTAL    COST 


231,815 

419,229 

28,23*^ 

373,975 


CHARGE    TO    PROJECT 


t 
(d) 


9l.( 
100 

100 

100 


AMOUNT 
((c)    X    (d)) 

(«) 


213,012 

1|19,229 

28,23i<- 

373,975 


Cleave    blank) 

ESTIMATE    ACCEPTED 
BY    HHFA 


J 

(f) 


AMOUNT 


'  *;  Tii=s-\i  tss'-Lr-is-ziS':;.':;.;:-!,^  \^^j?^  :;:.r:;s:.°;,'!:r:,:"::'i.;:.^:.r:i:;;.. 


lie  project-acquired  land. 
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(5-6U) 

SUPPORTING     SCHEDULES     (Continued) 

SCHEDULE   3-    PROJECT   OR    SITE    IMP ROVEHEMTS— NON-CASH   LOCAL    GRANTS-IN-AID    (Continued) 

IDENTIFICATION 
1                            (•) 

NAME   OF 
PROVIDING    ENTITY 

(  b) 

ESTIMATE   SUBMITTED   BY   LPA 

(Leave    blank) 

ESTIMATE   ACCEPTED 
B<    HHFA 

TOTAL    COST 
(   o) 

CHARGE    TO    PROJECT  ' 

% 
(d) 

AMOUNT 
((c)    X   (d)) 

(•) 

% 
(  f) 

AMOUNT 

$ 

$ 

$ 

TOTAL  PtOJECT  OR  SITE  IMPROVEWENIS  TO  BE  CHARGED  TO 
ITEM    2  OF  GROSS   PROJE)CT    COST    (Enter    on    line    A- i) 

*1,03!+,1^50 

$ 

SCHEDULE  4.    PUBLIC  OR  SUPPORTING  FACILITIES 

lOENTinCATION 

NAME  OF 
PROVIDING    ENTITY 

(b) 

ESTIMATE  SUBMITTED  BY  LPA 

(Leave    M  ank) 

ESTIMATE   ACCEPTED 
BY  HHFA 

TOTAL    COST 
(  o) 

CHARGE    TO    PROJECT  ^ 

% 
(i) 

AMOUNT 

((c)    X    (d)) 

(e) 

<f) 

AMOUNT 

».  irt  House  (Wash.  Parii) 
Police  Station 

(Wash.  Park) 
Fire  Station  f  South  Core) 
Fire  Station  (Parkerilill- 
Fenway) 

City  of  Boston 

City  of  Boston 
City  of  Boston 

City  of  Boston 

$ 
2,250,000 

700,000 

1|-50,000 

1^50,000 

13.^ 
10.3 

25 

$ 

!     306,000 

72,100 
73,^00 

n?,500 

$ 

TCfTAL  SUPPORTING   FACILITIES  TO  BE  CHARGED 
TO  PTOJECT   ffnt.r   or.    tin.:    A-5) 

*   ^6k,ooo 

;;ii;ii;i 

$ 

'  Ha  special  assessment  against  project-acquired  land  is  involved,  apply  the  percent  of  direct  benefit  to  the  project 
■fkm   the  improvement  or  facility  to  its  total  cost  and  subtract  from  that  amount  the  total  amount  of  the  special 


improvement  or  facility 
Bessment  against  the  project-acquired  land 


APPLICATION  FOR  LOAN  aND  GRaNT  BINDER  NO. 

Part  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  Mass.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


COST  ESTIMATE  AND   Estimates  of  Non-Cash  Local     CODE  NO.  R-226(2) (a-d) 
FINANCING  REFORT:   Grants-In-Aid 


a.  Form  H-6200.  Pro.iect  Cost  Estimate  and  Financing  Plan.  Schedule  2, 
Demolition  Work, 

None 

b.  Form  H-6200.  Project  Cost  Estimate  and  Financing  Plan,  Schedule  3< 
Pro.iect  or  Site  Improvements. 

See  Code  No.  R-Z2^■   for  a  detailed  discussion  of  project  improvements 
undertaken  as  Item  I  expenditures. 

Supporting  documentation  for  project  improvements  undertaken  as  Item 
2  expenditures  by  the  Boston  Public  Works  Department  in  the  last  three 
years  will  be  submitted  with  Part  II  of  this  application. 

c.  Form  H-6200,  Project  Cost  Estimate  and  Financing  Plan.  Schedule  ^, 
Public  or  Supporting  Facilities  . 

Narratives  supporting  this  form  are  submitted  herewith  and  attached 
to  this  section  as  Exhibit  A. 

d.  Form  H-6200,  Project  Cost  i^stimate  and  Financing  Plan.  Line  A-6.  Other 
Non-Cash  Local  Grants-In-Aid. 

Narratives  supporting  this  form  are  submitted  herewith  and  attached  to 
this  section  as  Exhibit  B. 


;-^ 
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APPLICATION  FOR  LOAN  AND   GRANT  BINDER  NO. 

PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


COST  ESTIMATE  AND  Arrangements  for        CODE  NO.  R-226(3)(a) 

FINANCING  REPORT:  Local  Grants-in-Aid 


The  provision  of  all  local  grants-in-aid  -will  be  the  subject  of  cooperation 
agreements  to  be  executed  by  the  Authority  and  the  City  of  Boston.  Executed 
agreements  I'/ill  be  submitted  with  Part  II  of  the  Application  for  Loan  and 
Grant.  Cooperation  agreements  with  Section  112  donors  will  also  be  executed 
at  that  time.  See  Code  No.  R-226(3)(e) 


3> 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

Part  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R_ 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


COST  ESTIfkTE  Ai^    Financing  Grants-in-Aid        CODE  NO.  R-226(3)(b) 
FINANCING  REPORT: 


The  following  is  an  explanation  of  the  methods  to  be  used  in  financing  of 
the  supporting  facilities  and  project  improvements  to  be  provided  for  to 
the  extent  to  which  they  serve  the  Fenway  Urban  Renewal  Area, 

Court  House 

A  new  court  house  will  be  constructed  in  the  Washington  Park  Urban  Renewal 
Area,  Project  No.  Mass.  R-2^.  Partial  authorization  for  land  acquisition 
and  design  was  initiated  in  I965  by  an  appropriation  from  the  Sales  of  City 
Property  Account  in  accordance  iri.th  Chapter  l^k,   Section  63,  Massachusetts 
General  Laws,  and  further  appropriation  will  be  made  in  I966  for  construc- 
tion. 

Police  Station 


A  new  police  station  will  be  constructed  in  the  Washington  Park  Urban  Renewal 
Area,  Project  No.  flass.  R-24.  A  cash  appropriation  was  made  in  I965  for 
land  acquisition  and  design,  and  remaining  funds  will  be  appropriated  in 
1966  under  Chapter  44,  Section  7,  Massachusetts  General  Laws, 

Fire  Station  #1 

A  new  fire  station  will  be  constructed  in  the  South  Cove  Urban  Renewal  Area, 
Project  No.  I^ss.  R-92.  An  appropriation  was  made  from  the  Sales  of  City 
Property  Account  in  accordance  with  Chapter  44,  Section  63,  Massachusetts 
General  Laws  for  acquisition  of  land  and  design.  An  appropriation  for 
construction  will  be  made  in  I966. 

Fire  Station  #2 

A  new  fire  station  will  be  constructed  in  the  Parker  Hill-Fenway  GNRP  Area, 
Project  No,  Mass.  R-48(GN).  Financing  of  this  facility  will  be  in  accordance 
with  Chapter  44,  Massachusetts  General  Laws.  No  authorization  has  been 
sought  to  date. 


Mass.  R-   /R-226(3)(b)  1  of  2 


Pro.iect  Improvements 

•#    All  project  improvements  are  scheduled  to  be  funded  under  the  Project  Federal 
Capital  Grant. 


J       Mass.  R-   /R-226(3)(b)  2  rf   2 


^ 


APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:   FINAL  PROJECT  REPORT 
I   PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


COST  ESTIMATE  AND         Local  Cash  Grants-in-Aid   CODE  NO.  R-226(3)(c) 
FINANCING  REPORT: 


Wo  local  cash  grants-in-aid  are  required  for  this  project. 


f 


Mass.  R-   /r-226(3)(c)  1  of  1 


APPLICATION  FOR  LOAN  AMD  GRANT  BIl^IDER  NO. 

PART  I:   FINAL  PROJECT  REPORT 
%   PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


COST  ESTIMATE  AND        Non-Federal -Ecrrcwing       CODE  NO.  R-226(3)(d) 
FINANCING  REPORT: 


It  is  not  anticipated  that  any  non-Federal  funds  will  be  borrowed  without 
pledge  of  contract  loan  rights. 


•^   Mass.  R-   /R-226(3)(d)  1  of  1 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
#   PROJECT  NO.  MASS,  R- 

Fen-way  Urban  Renewal  Area 
Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


3II>IDER  NO. 


SUBMISSION  DATE: 


COST  ESTIMATE  AND 
FINANCING  REPORT: 


Cooperation  Agreements 


CODE  NO.  R-226(:j)(e) 


Cooperation  Agreements  will  be  executed  with  Part  II  of  the  Application 
for  Loan  and  Grant.  The  agreements  will  be  executed  between  the  Authority 
and  the  following  entities: 

1.  Cooperation  Agreement  attached  as  Exhibit  C 
City  of  Boston 

2.  Cooperation  Agreement,  to  be  Drawn 
Northeastern  University 


Mass.  R-   /R-226(3)(e) 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


COST  ESTIMATE  AND      Certification  by  Donors      CODE  NO.  R-226(3)(f) 
FINANCING  REPORT: 


The  documentation  certifying  the  completed  improvements,  facilities  or 
site  clearance  work  which  have  been  provided  by  the  City  of  Boston  will 
be  submitted  with  Part  II  of  this  application. 

Documentation  certifying  the  dates  of  acquisition  for  eligible  Section  112 
credits  will  also  be  submitted  tTith  Part  II  of  this  application. 
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APPLICATION  FOR  LOAN  AND  GRANT 
PART  I:   FINAL  PROJECT  REPORT 
I    PROJECT  NO.  MASS.  R- 


BINDER  NO. 


Fenway  Urban  Renewal  Area 
Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


SUBMISSION  DATE: 


COST  ESTDIATE  AND 
FINANCING  REPORT: 


Form  H-6220,  Project 
Ejcpenditiires  Budget 


CODE  NO.  R-226(U) 


Form  H-6220,  Project  Expenditures  Budget,  is  submitted  herewith. 


Mass.  R-   /r-226(U) 


1  of  1 


No.   cn-nnBa 


H-6220 

(3-«) 


HOUSING     AND     HOME     FINANCE     AGENCY 

PROJECT     LOCALITY 

Boston,  Massachucctts 

PROJECT    EXPENDITURES    BUDGET 

PROJECT    NAME 

Fenway  Urban  Renewal  Area 

PROJECT    NUMBER 

Mass.    R- 

BUDGET    NUMBER 

jS'iTRIir.TIONS:       Initial    Budget:       Prepare    original    and   8    copies    for    IIHFA.       Submit    original    and    U    rnp.r.    in    Rindrr    Nn .     t. 
and  copies    in   Binders    No.     2,  3.   i.     and    5.       Revised    Budget:       //    „ith    -.^endatory    application,     follow    "fnitial    Budget"     in- 
siructions.       Otherwise,     submit    original     and    U    copies    to    HHFA. 

DATfS  OF  HIIFA  BUDGET  APPROVALS  (Complete   for   revisi 
UaAset  No,    1,                      -                    ,19 

)n    only) 
Latest  Approved  Budget    (No.             ) 

.    19 

1 

LINE 
NO. 

ACTIVITY    CLASSIFICATION  ^ 

TO   BE  COMPLETED  BY   LPA 

TO   BE   FILLED 

IN    r  ■    HHFA 

USE    ONLY    FOR    REVISED    3U0GET 

BUDGET 
REQUESTED    FOR 

°^             MONTHS 
(c) 

LATEST    APPROVED 
BUDGET 

(  a) 

A0JU5TMENT 
(+    or    -1 

BUDGET 
APPROVED    FOR 

unMTH<; 

(  i) 

1 

TOTAL  SURVEY  AND  PLANNING  EXPENDITURES 
(Includes   all   costs    incurred,    costs   estimated 
to  be   incurred,    and    interest   on   advances    to 
repayment  date)    (R   1401,    R  1403,    R   1404) 

.$ 

$ 

•^232,265 

i 

2 

PPOJECT  EXECUTION  EXPENDITUEES: 

850,000 

Administrat  ion: 

a.   Administrative   overhead   and   services 
(R  1410.01,    R  1410.09,    R   1410.16. 
R  1410.19.    R   1416) 

b.   Travel    (R  1410.05) 

See  Line  2a 

1 

Office   furniture   and  equipment    (R  1475) 

See  Line  2a 

4 

Legal   services    (R  1410.024.    R   1415) 

17.190 

fi 

Survey  and   planning    (p   1410.021,    R  1430) 

0 

• 

a 

Acquisition  expenses    (R  1410.022,    R   1440.02 
through  F   1440.06) 

l^^,0i^9 

7,1 

Temporary  operation   of  acquired   property- 
Profit    (-)    or   Loss    (+)     (R   1410.027,    R  1448) 

196,667 

7b 

Amount    included    in  Line  7a  as    real   estate   tax 
credits    (R  1448.038) 

[                                        ] 

[                              ] 

[        .            ] 

[ 

R 

Helocation  costs,  excluding  Relocat  ion  Payments 
ahown  on  Line   21    (R   1410.023,    R   1443) 

See  T.ine  2a 

9 

Site  clearance-Proceeds    (-)    or  Cost    (+) 
(R  1410.025,    R  1450) 

h31,P0O 

10 

Project   or   site    improvements 
(R  1410.026,    R  1456) 

^.861.350 

11 
12 

13 

Disposal,    lease,    retention  costs    (R   1410.028, 
P  1445) 

32.000 

Rehabilitation   and  conservation    (R  1410.029, 
R  1460) 

See  Line  2a 

Interest    (R  1420.013,    R  1420.02) 

255,000 

U 

Other    income    (-)    (R   1449) 

(-) 

'-'  200,000 

(-) 

To 


r  a  project  on   a   three-fourths   capital   grant   bas 


is  with   limited  project   costs,   enter  zero  on  Lines  1  through  8  .^od   U 


VH'' 

:  01   3 

(3-62) 

LINE 
NO. 

1 

ACTIVITY    CLASSIFICATION 

TO   BE   COMPLETED   BY   LPA 

TO   PE    FILLED 

USE    ONLY    FOR    REVISED    BUDGET 

BUDGET 
REOUESTEO    FOR 

"0            unHTM<i 
(  c) 

IN    BY    MhFA 

LATEST    APPROVED 
BUDGET 

(  a) 

ADJUSTMENT 
1+    or   -) 

(  b) 

euooti 

APPROVED    FOR 

\ 

(  i) 

l.'i 

Subtotal    (snm    of   Lines    2    through    iU. 
excUdinf:    Line     7b) 

$ 

$ 

*  6,582.1^56 

% 

Ifi 

Contingencies    (for   Colum    (c).    not    to    exceed 
15%  of  Line    15) 

500,000 

17 

Real   estate   purchases    (R   1440.01) 

6,252,815 

18 

Project    inspection    (R  1418) 

1 
9k,8k6     1 

19 

TOTAL  PROJECT  EXECUTION  EXPENDITURES 

(sum    of  Lines    15.     16.     17.     and    18) 

13,1+30,117 

20 

TOTAL  PROJECT  EXPENDITURES    (ITEM  1   OF 
CROSS  PROreCT  COST)     (Line    1    plus    19) 

$ 

$ 

l3; 662^ 382 

$ 

21 

Relocation   Payments    100%  re  imblir  sable    to  LPA 
(R  1501) 

$ 

$ 

*     633,980 

$ 

Approval  of  the  Project  Expenditures  Budget  in 
hereby  requested. 

the  amounts  and  for  the  time  period  shown  in  Column  (c)    is 
Boston  Eedevelopment  Authority 

1 

i 

Local    Public    Agency 

Date 

Signature    of    Authorized   Officer 

Development  Arlmi  m' Rt-rator 

Title 

The 
The 

HHFA   APPROVAL 

Project  Expenditures  Budget  is  hereby  approved  in  the  amounts  and  for  the  time  period  shown  in  Column  (d). 

nrniprt    shall    ho   pnmplp(-pri    hy                                                      .     19 . 

i  -' 

Date                                                                                            Regional    Director    of    Urban    Henewal.    Region 

I 

^m 
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H-6220 


SUPPORTING    SCHEDULE 


PROJECT  OR  SITE  IMPROVEMENTS  CHARGED  AS  PROJECT  EXPENDITURES 


I DENTIFICATION 


Streets 

Parks  and  Plazas 

Back  Bay  Fens  Refurbishment 
Symphony  Plaza 
MBTA  Improvements 
Other 

Street  Lighting 

High  Service  Water 

Low  Service  Water 

Severs  end  Drains 

Police  and  Fire  Signals 

Traffic  Control  System 

i^rectional  Signs 


TO  BE  COMPLETED  BY  LPA 


TOTAL  COST 


JL,i;29,000 

850,000 
203,000 
275,000 

66,000 
kjk, 500 
206,000 
659,000 
157,000 

25,000 
1*73,850 

1*3,000 


CHARGE    TO    PROJECT 


100 

100 
100 
100 
100 

100 

100 

100 

100 

100 

100 

100 


$  1,1*29,000 

850,000 

203,000 

275,000 

66,000 

lfTi*,500 

206,000 

659,000 

157,000 

25,000 
U73,850 

1*3,000 


TO  BE  FILLED 
IN  BY  HHFA 


JOTAI,  PROJECT  OR  SITE  IMPROVFJCNTS  TO  BE  CHAKGED 
TO  ITFM  1  OF  GROSS  PROJECT  COST 


$    1*,  861,  350 


FPI     ERO 94    64ia00   PADS.324 
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APPLICATION  FOR  LOM  AND   GRANT  BINDER  NO. 

PART  I:   FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


COST  ESTIMATE  AND     Form  H-612I5  Data  Supporting    CODE  NO.  R-226(5) 
FINANCING  REPORT:     Project  Expenditure  Budget 


Form  H-612I5  Data  Supporting  Project  Expenditixre  Budget,  is  submitted 
herewith. 


i) 


Mass.  R-   /r-226(5)  1  of  1 


r.v  I  "f '' 


Form   Approved 
Budget    Buroaij    No.     63-R922.1 


HOUSING  AND  HOMi;  FINANCE  AGENCY 
lihHAN  RENEWAL  ADMINISTRATION 

DATA  SUPPORTING  PROJECT  EXPENDITURES  BUDGET 


'mmCflOII"v  Preinm  original  avd  li  copies  for  HHFA  .  If  part  of  an  initial 
or  anendatory  application,  submit  original  in  Binier  Ho.  1  ,  copies  in  Binders 
I/O,  2,  5,  U,  and  5.  If  not  part  of  an  application,  do  not  submit   in  binders. 


ff.d'i-.f    LOCALITY 

Boston,  Massachusetts 


PROJECT    Hiwr 

Fenway  Urban  Rcneval  Area 


PROJECT    NUMBER 

Mass.    R- 


Accorapanies  Form  H-6220  dated 


19 


H-6220 
LINE 
NO. 


ACCOUIil 
NUMBER 


R  1401; 
R  Xm'i; 
H  I'lU'l; 


R  1420.011; 
R   1420.012 


EXPLANATIOiT 


SURVEY    AND    PLANNING    EXPENDITURES 


Total  estimated  survey  and  planning  costs  other  than  interest 


Interest  on  Federal  advances 


Interest  on  other  borrov^'ed  funds 


AMOUMT  CHARGEABLE 
TO  BUDGET 


$    19^1-,  850 


37^15 


LINE  1  TOTAL 


LI^E 

TOTAL 


232,26^ 


ADMINISTRATION 

OFFICE    FURWITUPE   AND    EQUIPMENT 

LEGAL   SERVICES 


Entries  on  these  lines  of  Form  H-6220  shall  be  supported  by  a  narrative  statement  explaini; 
mates  and  the  basis  of  any  proration  of  the  costr  to  tnis  project. 


SURVEY  AND  t'LANNING 


Attach  a  narrative  statement  describing  the  nature  of  the  survey  and  planning  work,  including  reference  to 
any  previous  HHFA  approval  for  such  work  in  the  project  execution  stage. 


D 


R  1440.04 


R  1440.05 


R  1440.06 


ACQUISITION    EXPENSES 


LPA  salaries  and  wages  -  Acguisition  (from   form  H-630) 


Contracts  for  acquisition  appraisals 


Option  negotiations 


Title  information 


Sundry  acquisition  costs  -  Direct  Purchase 


Sundry  acquisition  costs  -  Condemnation 


LINE  6  TOTAL 


$See  Line  2A 


33,300 


57,879 


18,870 


20, GOO 


3,000 


133.01^9 


TEMPORARY  OPERATION  OF  ACQUIRED  PROPERTY 


R  1410.027 


LPA  salaries  and  wages  -  Management  (from   Form   H-630) 


R  1448.01 


Gross  income  from  temporary  operation 


CLASS  OF 
LESSEE 


Residential 


NO.  OF 
PROPERTI ES 


Commercial 


Institutional 


109 


25 


10 


AVERAGE 
RENTAL 


358 


250 


800 


300 


UN  IT    MOS. 
OF    MGMT. 


65k 


150 


18 


60 


TOTAL 
INCOME 


23^^,132 


$See  Line  2A 


30^,032 


37,500 


lif,'+0O 
18,000 


project   on   a  three-fourths   capital   grant   basis  with   limited   project   co.sts,    enter   .-.oro  on    linos   1    through   S   and   12. 


2  ..f    ■■< 


H-6220 
IINE 
NO. 


7a 
IConl'd) 


ACCOUNT 
NUMBER 


n  1448.031; 
n  1448.032; 
n  1448.033; 
R  1448.035 


n  1448.034 


EXPLANATION 


TEMPORARY  OPE.RATIOS  OF  ACQUIRED  PROPERTY  (Cont'd.) 


Repairs  and  normal  maintenance:  janitorial  wages  and 
supplies  and  watchmen  wages;  fuel,  light,  power;  sewerage 
and  water  rentals 


AMOUNT  CHARGEABLE 
TO  BUDGET 


S    91,210 


Real    estate    tax  payments 


Management    contracts 


Charges    in    lieu    of    real    estate    taxes 


Temporary    on-site    moves 


LINE  7a  TOTAL  (RJ448.01  minus  other  amounts;  if  income  exceeds  costs, 
show  as  minus  amount) 


RELOCATION  COSTS,    EXCLUDING  RELOCATIOfI 
PAYMENTS  SHCWH  ON   LINE  21 


1.PA  salaries  and  wages  -  Relocation  (from    Form    H-630) 


Contracts  for  relocation  planning  and  execution 


LINE  8  TOTAL 


16.000 


388.689 


0 


i^,800 


H-6121    l;-'.i) 


LINE 
TOTAL 


+     196.667 


^  See  Line  2A 


N.  A. 


s       N.  A. 


SITE  CLEAf.ANCE 


LPA  salaries  and  wages  -  Site  Clearance  (from    Form   H-SJO) 


s  See  Line  2A 


Contracts  for  preparation  of  contract  documents 


Net  cost  (+)  or  proceeds  (-)  of  site  clearance  work, 
exclusive  of  above  amounts 


(+) 


Buildings  and  other  structui 


Sidewalks  and  pavements 


Capping  of  utility  lines 


(Minus)  Total  credits  for  salvage  and 
structures  sold,  if  work  will  be  done 
by  LPA  force  account  or  if  such  credits 

re  calculated  separately  for  contract 

ork 


^37.200 


(+  )$  437.200 


Site    clearance    work    will    be   performed    by 

[3    LPA    force    account  \x\   Contract 


Attach  a  narrative  statement  giving  the  sources  and  basis  of  estimates,  Including  identification  of  any 
work  Involving  unusually  high  costs. 


LINE  9  TOTAL 


437.200 


n   1410.026 


n  1455 


PROJECT   IMPROVEMENTS 


LPA  salaries  and  wages  -  Project  Improvements  (from  Form  H-6Ju 


Contracts    for   preparation    of    contract    documents 


Project  Improvements  Cfrom    Form   H-6220.    Sunporting    SchcduU) 


Gje  Line  2 A 


^.861.350 


Attach   a    narrative    statement   giving    the    sources   and   basis  of    estimates    of    project    inprove- 
fflents,    or    referring    to    such   data    in    the    accompanying  Project    Iraproveroont s   Report. 


LINE  10  TOTAL 


'^,861,350 
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H-6220 
LINE 
NO. 


ACCOUNT 

NUMBER 


R    14i0.028 


R   1445.01 


R    1445.02 


R    1445.03 


EXPLANATION 


AMOUNT 
CHARGEABLE 
TO   BUDGET 


H-6121    lx-65] 


LIKE 
TOTAL 


DISPOSAL,    LEASE,   RETENTION  COSTS 


LPA    salaries    and    wages    -    Disposition    (from    Form    11-630) 


Disposition    appraisals,    boundary    surveys,    and   maps 


Cominission  s    and    fees 


See  Line  2A 


30,000 


0 


Sundry    disposition    costs 


2,000 


LINE    11  TOTAL 


^j  s    32,000 


REHABILITATION   AND  CONSERVATION 


n  1410.029 


LPA    salaries    and    wages   -    Rehabilitation   and   Conservation 
(from    Form   H-630) 


See  Line  2A 


Contracts    for    technical    and    administrative    services    for 
rehabilitation    and    conservation    program 


11.  A. 


Attach   a    narrative    statement    giving    the    sources   and   basis   of   estimates    of    the   above   amount: 


LINE   12  TOTAL 


-Wm^^^^^^y^^yM^,  .     N,A. 


INTEREST 


Attach    a   narrative    statement    giving    the    sources   and    basis    of    estimates    of   interest    costs 


R  1449 


OTHER  INCOME 


Source  of  LPA  income  other  than  covered  in  Line  7a  or  9 


Inves-tmsnts  of  project  expenditures  accounts  and 


project  temporary  loan  repayment  fund  in  short 


term  government  secuHties  over  the  five  year 


project  execution  period. 


LINE    14   TCfTAL 


200,000 


s 200,000 


REAL    ESTATE  PURCHASES 


J-i 


Attach    a   narrative    statement    giving   a    justification    for    the   estimate    for    real    estate    purchases, 
including    reference    to    appraisal    reports   and    breakdown    of    estimated    acquisition    cost    showing 
separately   estimates    for    project    land    and    compensation    for    consequential   damage,    if    any.     to 
real    or  personal    property    that    is    not    to    be   acquired.      Also    include   a   schedule   showing,    on    a 
quarterly    basis,     the    proposed    land    acquisition    activity    for    each    segment    of    the   project. 


RELOCATION   PAYMENTS  10056  REIMBURSABLE  TO  LPA 


CLASS  OF 
PAYEE 


Individ- 
uals 


tiusiness 
concern  E 


REIMBURSEMENT    FOR  MOVING   EXPENSES 
A    ACTUAL   DIRECT    LOSS  OF   PROPERTY 


EST  IMATED 

NUMBER    TO 

RECEIVE 

PAYMENTS 

(  b) 


U52 


370 


13T 


EST IMATED 
AVERAGE 
AMOUNT 


ko 


150 


3,000 


EST  IMATED 

TOTAL 
PAYMENTS 


I    18,080 


55,500 


1H1,000 


RELOCATION  ADJUST.  PAYMENTS  AND 
SMALL  BUS. DISPLACEMENT  PAYMENTS 


ESTIMATED 

NUMBER  TO 

RECEIVE 

PAYMENTS 

(  e) 


150 


123 


h5 


ESTIMATED 
AVERAGE 
AMOUNT 


$  300 


300 


EST IMATED 

TOTAL 
PAYMENTS 


1,500    67,500    i;78,500 


(Col.    (d) 

plus 
Col.    (g)) 


$  14.5,00c  s  63,080 


36,900       92,1+00 


LINE    21  TCfTAL 


s  633,930 


KHl  Dn-W«shtnOoi.    D     C 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MSS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE; 

Bost«n  Redevelopment  Authority 
Boston,  Massachusetts 


COST  ESTIMATE  AND    Form  H-6200,  Schedule  ^■  CODE  NO.  R-226 

FINANCING  REPORT:    Supporting  Facilities         Exhibit  A 


Court  House 

The  Real  Property  Department  has  indicated  that  a  new  court  house  will 
be  constructed  in  the  Washington  Park  Urban  Renewal  Area,  Project  No.  Mass, 
R-2iJ-.  The  estimated  cost  of  this  facility  is  $2,250,000.  Based  upon 
the  proportion  of  the  estimated  1970  population  located  within  the  Fenway 
Urban  Renewal  Area  to  the  total  estimated  1970  population  serviced  by  this 
facility,  the  grant-in-aid  credit  claimed  for  the  court  house  is  calculated 
as  follows: 

0.136  X  $2,250,000  =  $306,000 

Police  Station 

The  Boston  Police  Department  has  indicated  that  a  new  police  station  will 
be  constructed  in  the  Washington  Park  Urban  Renewal  Area,  Project  No, 
Mass.  R-24-.  The  estimated  cost  of  this  facility  is  $700,000.  Based  on 
that  proportion  of  the  service  area  which  is  located  within  the  Fenway 
Urban  Renewal  Area  to  that  total  area  serviced  by  this  facility,  the  grant- 
in-aid  credit  claimed  for  the  police  station  is  calculated  as  follows: 

0.103  X  $700,000  =  $72,100 

Fire  Station  #1 

The  Boston  Fire  Department  has  indicated  that  a  new  fire  station  will  be 
constructed  in  the  South  Cove  Urban  Renewal  Area,  Project  No.  Mass.  R-92. 
The  estimated  cost  of  this  facility  is  $^50>000.  Based  on  that  proportion 
of  the  service  area  which  is  located  within  the  Fenway  Urban  Renewal  Area 
to  the  total  area  serviced  by  this  facility,  ihe  grant-in-aid  credit 
claimed  for  the  fire  station  #1  is  calculated  as  follows: 

0.163  X  $'+50,000  =  $73,'^00 
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Fire  Station  #2 

The  Boston  Fire  Department  has  indicated  that  a  new  fire  station  will  be 
constructed  in  the  Back  Bay  Fens  area  of  the  Parker  Hill-Fenway  GNRP  area. 
Project  No.  Mass.  R-48  (GN).  The  estimated  cost  of  this  facility  is 
$^50>000«  Based  on  that  proportion  of  the  service  area  which  is  located 
within  the  Fenway  Urban  Renewal  Area  to  the  total  area  serviced  by  this 
facility,  the  grant-in-aid  credit  claimed  for  fire  station  #2  is  calcu- 
lated as  follows  J 

0.25  X  $ii-5o,ooo  =  $112,500 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

F.aRT  I;  FINAL  PROJECT  RSI-ORT 
PROJECT  NO.  MSS.  R_ 

Fenway  Urban  Renewal  Area  SUBMSSION  DaTE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


COST  ESTIMATE  AND    Institutional  Expenditures     CODE  NO.  R-226 
FINANCING  REPORT:    Under  Section  112  of  Title  I   Exhibit  B 


Twelve  donor  institutions  consisting  of  four  hospitals  and  eight  educa- 
tional institutions  are  eligible  to  make  non-cash  local  grants-in-aid 
for  their  expenditures  for  land  acquisition,  demolition,  and  relocation; 
the  project  qualifies  as  a  Category  VII,  College,  University  or  Hospital 
Project  and  the  institutions  are  eligible  donors  under  the  provisions  of 
Section  112  of  Title  I  of  the  National  Housing  Act.   (See  Code  No.  R-212(4) 
and  R-212(5).) 

A.  Eligible  Donor  Definition 
See  Code  No.  R-212(i|). 

B.  Timing  of  Expenditures 

The  expenditures  claimed  on  Form  H-6200  as  non-cash  grants-in- 
aid  include  actual  expenditures  made  within  the  seven  year  time 
limit  prior  to  the  estimated  authorization  date  of  a  contract 
for  Loan  and  Grant  and  expenditures  to  be  made  during  the  pro- 
ject execution  stage. 

C.  Eligible  Expenditures 

The  Boston  Redevelopment  Authority  will  submit  a  certified  state- 
ment that  the  expenditures  made  by  eligible  donors  are  within  the 
Urban  Renewal  Administration  requirements  for  allowable  non-cash 
grants-in-aid.  The  present  and  potential  expenditures  estimated 
for  credit  are  direct  costs  for  the  acquisition  and  demolition  of 
property  incurred  by  the  following  institutions  in  the  Fenway 
Urban  Renewal  Area: 
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112  CREDIT  REPORT 
As  of  Nov.  5,  1965 

112 
Eligible  Donor Credits 

Beth  Israel  Hospital  $   210,000 

Boston  Conservatory  of  Music  383 » 000 

Children's  Cancer  Research  Foundation  550,000 

Children's  Hospital  Medical  Center  628,000 

Emmanuel  College  850,000 

Foundation  for  Research  on  the  Nervous  System  250,000 

Harvard  Medical  School  3,365,000 

School  of  Dental  Medicine 

School  ef  Public  Health 

New  England  Conservatory  of  Music  15,000 

Northeastern  University  7,58^,500 

Peter  Bent  Brighara  Hospital  2^+0,000 

Wentworth  Institute  35,000 

Wheelock  College  640.000 

TOTAL $14,750,500 

D.  Certification  of  Information 

The  Boston  Redevelopment  Authority  will  submit  sufficient 
certification  to  the  Urban  Renewal  Administration  to  justify 
actual  expenditures  and  estimates  of  expenditures  by  donors 
as  eligible  non-cash  local  grants-in-aid,  including: 

1.  Evidence  that  the  Boston  City  Council  has  determined  that 
the  project  will  promote  the  public  welfare  =ind  proper  devel- 
epment  of  the  City,  by  making  land  av?.ilable  for  disposition 
to  eligible  institutions  for  redevelopment  in  accordance  with 
the  uses  specified  in  the  Urban  Renewal  Flan. 

2.  Evidence  that  the  donors  are  eligible,  including  a  cer- 
tified copy  of  the  articles  of  incorporation  of  each  insti- 
tution and,  if  appropraite,  a  certified  copy  of  the  Tax 
Exemption  Certificate  issued  by  the  Internal  Revenue  Service. 

3.  Identification  of  all  properties,  for  which  credit  is 
being  claimed,  in  sufficient  detail  to  establish  their  loca- 
tion in  relation  to  the  project  area;  and  certification  that 
the  use  of  the  properties  does  or  will  constitute  an  eligible 
educational  or  hospital  use. 
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^■,     Certification  by  the  donor  that  the  expenditures  have  been 
within  the  seven  year  period  prior  to  the  authorization  date  of 
a  contract  for  Loan  and  Grant. 

5.  Certification  by  the  donor  that  all  properties  acquired  dur- 
ing the  project  execution  stage  as  non-cash  local  grants-in-aid 
credit  are  located  within  the  project  area  boundaries. 

6.  Evidence  in  connection  with  proposed  non-cash  local  grants- 
in-aid,  that  the  donor  has,  or  will  have,  financial  resources 
to  cover  the  proposed  expenditures. 

7.  Cooperation  Agreement  between  the  Boston  Redevelopment 
Authority  and  e-:;ch  donor  establishing  that  the  proposed  expen- 
ditures will  be  made  dthin  the  project  execution  period. 

8.  Disposition  Agreement  executed  between  the  Boston  Redevel- 
opment Authority  and  each  donor  that  disposal  and  redevelopment 
of  land  will  be  for  non-profit  institutional  uses. 
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APPLICATION  FOR  LOAN  AND  GRaNT 
PaRT  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  KSS.   R- 

Fenway  Urban  P->newal  Area 
Boston  Redevelopmeir'.  Aut.U'jr-i+y 
Boston,  Massachusetts 


BINDER  NO. 


SlTPurrccinu  DATES 


COST  ESTIMATE  AND 
FINANCE  REPORT: 


Cooperation  Agreement 


CODE  NO.  R-226 
Exhibit  C 


A  proposed  form  of  Cooperation  Agreement  between  the  City  of  Boston  and 
the  Boston  Redevelopment  Authority  follows: 
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COOPERATION  AGREIJliENT 

by  and  between 

CITY  OF  BOSTON  and  BOSTON  REDEVELOHWNT  AUTHORITY 

with  respect  to 

THE  FENWAY  URBAN  RENEWAL  AREA 


THIS  COOPERATION  AGREEMENT,  entered  into  as  of  the  day  of 

,  1965,  by  and  between  the  CITY  OF  BOSTON,  a  municipal  cor- 
poration of  the  Commonwealth  of  Massachusetts  (hereinafter  referred  to  as  the 
"City")  and  the  BOSTON  REDEVELOPMENT  AUTHORITY,  a  public  body  politic  and 
corporate  created  under  the  laws  of  said  Commonwealth  (hereinafter  referred  to 
as  the  "Authority"). 

WITNESSETH  THAT: 

I 

WHEREAS,  the  Authority  has  adopted  an  Urban  Renewal  Plan  (hereinafter  re- 
ferred to  as  the  "Plan")  for  the  Fenway  Urban  Renewal  Project,  No,  Mass,  R- 
(hereinafter  referred  to  as  the  "Project"),  in  the  City  of  Boston,  and  said 
Plan  has  been  approved  by  the  Mayor  and  the  City  Council  of  the  City  of 
Bostonj  and 

WHEREAS,  the  Plan  provides  for  the  acquisition,  demolition  and  removal, 
or  rehabilitation  of  structures  in  the  area  covered  by  said  Project  (herein- 
after referred  to  as  the  "Project  Area"),  the  installation  of  site  improvements 
and  public  facilities,  and  the  disposition  of  land  in  the  Project  Area  for 
uses  in  accordance  with  the  Planj  and 

WHEREAS,  the  Authority  will  need  financial  assistance  from  the  United 
States  of  America,  acting  by  and  through  the  Housing  and  Home  Finance  Agency 


t 


-2- 

(hereinafter  referred  to  as  the  "HHFA")  vinder  Title  I  of  the  Housing  Act  of 
19h9,   as  amended  (hereinafter  referred  to  as  "Title  I"),  and  also  local 
grants-in-aid  in  order  to  carry  out  and  complete  the  Project^  and 

WHEREAS,  tinder  Title  I  such  local  grants-in-aid  may  consist  of,  among 
other  things,  cash  grants;  donations,  at  cash  value,  of  certain  real  property 
(exclusive  of  land  in  streets,  alleys,  and  other  public  rights-of-way  which 
may  be  vacated  in  connection  with  the  Project)  in  the  Project  Area;  certain 
demolition,  removal,  or  other  work  or  improvements  in  the  Project  Area,  at 
the  cost  thereof;  certain  expenditures  made  by  educational  and  medical  in- 
stitutions; and  the  provision,  at  their  cost,  of  public  buildings  or  other 
public  facilities  which  are  necessary  for  carrying  out  the  urban  renewal  ob- 
jectives of  the  Project  in  accordance  with  the  Plan;  and 

l/'IHEREAS,  the  Authority  has  applied  to  HHFA  for  financial  assistance 
under  Title  I  in  the  form  of  a  loan  and  grant; 

HOW,  THEREFORE,  in  consideration  of  the  benefits  to  accrue  to  the  City 
from  the  carrying  out  of  the  Project  and  of  the  mutual  covenants  herein  con- 
tained and  for  other  good  and  valuable  consideration,  the  parties  do  hereby 
covenant  and  agree  as  follows: 

(1)  To  help  defray  the  cost  of  the  Project,  the  Authority  will  comply 
with  all  necessary  conditions,  statutory  or  otherwise,  to  obtain  a  capital 
grant  from  HHFA  under  Section  103  of  Title  I  in  the  maximum  amount  allowed 
by  law. 

(2)  The  Authority  will  undertake  the  Project  in  accordance  with  the  Plan 
and  will  commence  and  carry  out  within  a  reasonable  time  each  successive  phase 
of  the  Project  as  funds  are  made  available. 
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(3)  The  City  will  make  such  local  grants-in-aid  to  the  Authority  in  a 
total  amount  which,  when  added  to  the  local  grants-in-aid  provided  to  this 
Project  on  accoimt  of  undertakings  by  any  other  entity  and  the  local  grants- 
in-aid  assigned  by  the  Authority  to  this  Project  from  other  projects  of  the 
Authority,  will  equal  one -third  of  the  actual  net  project  cost  of  this  Project 
as  finally  determined  and  approved  by  HHFA,  vjhich  one -third  is  currently  es- 
timated at 

()4.)  After  the  execution  of  a  loan  and  grant  contract  between  the  Authority 
and  HHFA  providing  for  such  financial  assistance,  the  City,  acting  by  the 
appropriate  department  thereof,  or  such  other  appropriate  agency  as  the  Mayor 
may  approve,  upon  request  by  the  Authority,  and,  where  applicable,  after  the 
dedication  and  laying  out  of  appropriate  streets  and  public  ways,  and  the 
dedication  or  conveyance  of  land  for  parks,  playgrounds,  or  other  public  open 
space  in  accordance  with  the  Plan,  will  commence  construction  of,  and  there- 
after diligently  prosecute  to  completion,  the  improvements  as  required  by 
the  Plan  for  the  Project  in  accordance  with  a  schedule  to  be  established  by 
the  Isayor  and  the  Development  Administrator  of  the  Authority,  and  to  be  sub- 
mitted to  such  appropriate  department,  or  officer  thereof,  of  the  City  or  the 
appropriate  agency  approved  by  the  Mayor, 

Such  improvements  shall  consist  of  streets,  parks,  playgrounds,  plazas, 
street  trees,  street  and  park  lighting,  high  service  water,  low  service  water, 
surface  drainage  and  sanitary  sewer,  police  signal,  fire  alarm  system,  traf- 
fic control  system,  and  street,  traffic  and  directional  signs.  The  nature  and 
location  of  such  improvements  are  to  be  determined  by  reference  to  the  Plan 
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for  the  Project,  and  the  description  thereof  by  reference  to  the  Project 
Improvements  Report  and  other  supporting  documentation,  which  are  part  of 
the  aforesaid  application  to  HHFA. 

(5)  -Ifter  the  execution  of  said  loan  and  grant  contract,  the  City,  acting 
by  its  Mayor,  will  recommend  to  the  proper  public  agency,  board  or  officer 
that,  upon  the  conveyance  or  dedication  of  the  land  therefor,  the  public 
facilities  consisting  of  required  under 
the  Plan  and  described  in  the  supporting  documentation  which  is  part  of  the 
application  to  HHFA  for  said  loan  and  grant  contract  and  such  other  public 
improvements  as  may  be  undertaken  as  part  of  the  Project  be  constructed  in 
accordance  with  a  schedule  to  be  established  by  the  Mayor  and  the  Development 
Administrator  of  the  Authority  and  to  be  submitted  to  such  agency,  board  or 
officer. 

(6)  After  the  execution  of  said  loan  and  grant  contract,  the  City  may 
donate  to  the  Authority  any  real  property  (exclusive  of  land  in  streets, 
alleys  and  other  public  rights-of-way  which  may  be  vacated  in  connection  with 
the  Project)  owned  by  the  City  which  is  designated  "Property  to  be  "Acquired" 
on  Map  1  attached  to  the  Plan  and  entitled  "Property  Map",  and  such  property  at 
the  cash  value  thereof  shall  be  considered  as  a  local  grant-in-aid  by  the  City 
to  the  Project.  Any  real  property  oi-med  by  the  City  and  which  is  so  designated 
on  said  map,  but  which  is  not  so  donated,  may  be  acquired  at  fair  value  by  the 
Authority,  provided  that  the  amount  of  the  purchase  price  shall  be  subject  to 
HHFA  concurrence . 
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(7)  (a)  If  the  City,  acting  by  the  Mayor  or  the  appropriate  department 
thereof,  should  fail  to  construct  any  of  the  improvements  set  forth  in 
paragraph  U  above,  in  accordance  with  such  paragraph,  then  the  City  shall, 
upon  demand  by  the  Authority,  pay  to  the  Authority  the  cost  of  each  item  of 
work  or  portion  thereof,  to  which  such  failure  relates,  which  cost  shall  be 
the  amount  contained  in  the  Project  Improvements  Report  and  other  supporting 
documentation  to  the  application  for  said  loan  and  grant  contract  referred  to 
in  paragraph  U,  and  such  amount  paid  to  the  Authority  shall  be  considered  as 
a  cash  local  grant-in-aid  by  the  City  to  the  Project. 

(b)  If  the  facilities  set  forth  in  paragraph  5  above  are  not  con- 
structed pursuant  to  the  recommendation  of  the  Mayor  and  the  schedule  re- 
ferred to  in  said  paragraph  5,  then  the  City  shall,  upon  demand  by  the  Authority, 
pay  to  the  Authority  the  cost  of  each  such  facility  listed  in  paragraph  5,  not 
so  constructed,  which  cost  shall  be  the  amount  contained  in  the  supporting 
documentation  to  the  application  for  the  loan  and  grant  contract  referred 
to  in  paragraph  5,  and  such  amount  paid  to  the  Authority  shall  be  considered  as 
a  cash  local  grant-in-aid  by  the  City  to  the  Project. 

(8)  (a)  If,  during  the  course  of  the  Project,  revised  estimates  of  net 
project  cost  are  determined  and  approved  by  HHFA  which  make  necessary  addi- 
tional local  grants-in-aid  to  the  ^reject,  the  City  will,  upon  demand  by  the 
Authority,  pay  to  the  Authority  such  amovints  of  money  as  will,  together  with 
all  other  local  grants-in-aid  made  or  to  be  made  to  the  fVoject  in  accordance 
with  the  previously  approved  estimate  of  net  project  costs,  total  one -third  of 
such  revised  estimate  of  net  project  cost. 


(b)  Upon  completion  of  the  °roject  by  the  A.uthority  and  the  final 
determination  and  approval  as  aforesaid  of  the  actual  net  project  cost  thereof, 
the  City  will  make  such  additional  cash  payment,  if  any,  as  may  be  necessary 
to  bring  the  total  local  grants-in-aid  for  the  Project  up  to  an  amount  equal 
to  one -third  of  said  actual  net  project  cost  as  so  finally  determined  and  ap- 
proved, and  if,  upon  such  final  determination  and  approval  the  local  grants- 
in-aid  theretofore  made  to  the  Project  shall  total  an  amount  in  excess  of 
one-third  of  said  actual  net  project  cost  as  so  finally  determined  and  approved, 
such  portion  of  the  excess  as  was  paid  in  cash  shall  be  refunded,  without 
interest,  by  the  Authority  to  the  City. 

(9)  The  City,  acting  by  its  Mayor,  will  recommend  to  the  proper  board 
or  officer  the  vacating  of  such  streets,  alleys,  and  other  public  rights-of- 
way  within  the  ^reject  Area  as  may,  in  the  judgment  of  the  '\uthority,  be 
necessary  or  desirable  in  carrying  out  the  Plan,  and  the  laying  out  as  public 
streets  or  ways  of  all  streets  and  ways,  with  their  adjacent  sidewalks,  within 
the  Project  Area  in  accordance  with  the  Plan;  and  the  Authority  further  agrees 
not  to  sue  the  City  for  any  damages  for  any  such  vacating  or  laying  out;  and 
the  Authority  further  agrees  to  reimburse  the  City  for  any  damages  recovered 
by  others  under  Chapter  79  of  the  General  Laws  of  I  assachusetts,  as  amended,  for 
such  vacating  or  laying  out. 

(10)  The  City,  acting  by  its  Mayor,  will  recommend  to  the  proper  boards 
or  officers  such  action  as  may  be  necessary  to  waive  change,  or  modify,  to 
the  extent  necessary  or  desirable,  in  the  judgment  of  the  Authority,  to  permit 
carrying  out  the  Project,  the  statutes,  ordinances,  rules  and  regulations 
regulating  land  use  in  Boston  and  prescribing  health,  sanitation  and  safety 
standards  for  buildings  in  Boston. 
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(11)  The  Authority  recognizes  that  the  City,  in  accordance  with  Section  26R 
of  Chapter  121,  may  require  payments  in  lieu  of  taxes,  betterments  and  spe- 
cial assessments  on  all  property  held  by  the  Authority  as  part  of  the  ^roject. 
The  City  hereby  agrees  that  if  such  payments  are  required  pursuant  to  said 
Section  26R  they  shall  not  be  required  in  excess  of  the  amount  of  such  pay- 
ments eligible  as  project  costs  under  the  applicable  regulations  of  the  HHFA 

in  effect  from  time  to  time,  and  further  agrees  that  any  such  payments  re- 
quired will  be  based  upon  assessments  in  the  tax  year  during  which  the  property 
is  acquired  by  the  Authority. 

(12)  The  City  shall  continue  to  maintain  the  "workable  program"  heretofore 
adopted  by  it,  and  shall  cooperate  with  the  Authority  in  such  other  lawful 
actions  and  in  such  other  lawful  ways  as  may  be  necessary  in  connection  with 
the  undertaking  and  carrying  out  of  the  Project  in  all  its  phases,  including 
the  relocation  of  families  to  be  displaced  from  the  Project  Area, 

(13)  The  City  will  take  steps  appropriate  to  assure  that  no  member  of 
its  governing  body  and  no  other  City  official  who  exercises  any  functions  or 
responsibilities  in  the  review  or  approval  of  the  Project  shall,  prior  to  the 
completion  of  the  Project,  voluntarily  acquire  any  personal  interest,  direct 
or  indirect,  in  any  property  included  in  the  Project  Area,  or  in  any  contract 
or  proposed  contract  in  connection  with  the  carrying  out  of  the  Project. 

(lU)  The  City,  recognizing  that  Title  VI  of  the  Civil  Rights  Act  of  196U 
and  the  regulations  and  policies  of  HHFA  effectuating  the  Title  prohibit 
discrimination  on  the  ground  of  race,  color,  or  national  origin  in  the  use 
of  any  public  facility  claimed  for  credit  to  the  locality's  share  of  the  cost 
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of  an  urban  renewal  project  receiving  financial  assistance  from  the  United 
States,  agrees  that  each  public  facility  provided  as  a  non-cash  local  grant- 
in-aid  hereunder  will  be  available  to  and  serve  all  persons  without  regard  to 
race,  color,  or  national  origin. 

(15)  This  Agreement  shall  take  effect  as  a  sealed  instrument. 
IN  WITNESS  IfflSREOF,  the  City  of  Boston  and  the  Boston  Redevelopment 
'luthority  have  respectively  caused  this  agreement  to  be  duly  executed  as 
of  the  day  and  year  first  above  written. 


CITY  OF  BOSTON 


ATTEST : 


City  Clerk 


By; 


Mayor 


ATTEST : 


BOSTON  REDEVELOFfffiNT  AUTHORITY 


Secretary 


By- 


Chairman 


Approved  as  to  form: 


Approved  as  to  form; 


Corporation  Covinsel 


General  Counsel 


APPLICATION  FOR  LOaN  mND  GR/ti\IT  BINDER  NO. 

PhRT  I:  .   FINAL  fROJECT  REPORT 
PROJECT  NO.   MSS.   R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DaTE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


COST  ESTII^'iTE  aND    Narrative  to  Form  H-6121       CODE  NO.  R-226 
FINANCING  REPORT:  Exhibit  D 


1,  General  Neighborhood  Renewal  Plan  Costs,  R  1^03 

The  Fenway  Urban  Renewal  Area  is  the  first  project  to  be  undertaken 
within  the  Parker  Hill-Fenway  GNRP  (Mass.  Project  No.  R-^8).  The 
contract  for  advance  for  the  Parker  Hill-Fenway  GNRP  is  $19^,850.  In 
accordance  with  the  Urban  Renewal  Pianual,  Chapter  '+3-'+,  the  advance 
for  the  GNRP  is  to  be  repaid  out  of  funds  which  become  available  for 
the  first  urban  renewal  project  in  the  GNRP  area.  The  total  cost  of 
the  advance,  interest  included,  is  estimated  at  $232,265. 


Total:  $232,265 


2.   (a)  Administration 


In  preparing  estimates  of  administrative  expense  for  inclusion  in 
Form  H-6220,  Project  Expenditures  Budget,  the  revised  methods  set 
forth  in  the  Annual  Administrative  Expense  Budgetory  System  for 
Local  Public  Agencies,  April  196^,  were  followed. 

Since  the  Fenway  Urban  Renewal  Area  is  a  project  involving  predom- 
inately conservation  and  rehabilitation  activities,  15  percent  or 
$1,75^'' j5'^i  of  the  aggregate  of  Lines  ^  through  14,  and  Line  1?  of 
the  Form  H-6220  is  allowable  for  Project  Administration  in  Line 
2(a)  of  said  form.  However,  the  total  budgeted  is  7.27  percent 
of  these  lines. 

Total:  $850,000 

(b)  Travel 

In  accordance  with  provisions  of  the  document  cited  in  Item  2, 
Administration,  above,  no  entry  was  made  in  Line  2(b)  of  the 
Project  Expenditures  Budget. 

3.  Office  Furniture  and  Equipment.  R  1475 

In  accordance  with  the  document  cILcJ  in  Ttom  2 (a),  administration, 
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above,  no  entry  was  made  in  Line  3  of  the  Project  Expenditures  Budget. 
k.     Legal  Services,  R  1415 

(a)  Special  Council  for  Litigation 

$50 /day  for  20  days /year  x  5  years:  $  5>000 

(b)  Based  on  previous  experience,  20  percent 
of  all  parcels  to  be  acquired  will  require 
litigation 

115  parcels  x  20fo   x  $530 /parcel  average:      $12,190 

Total  Legal  Services:         $17,190 

5.  Survey  and  Planning,  R  1^30  ^ 

6,  Acquisition  Expenses,  R  14^0 

(a)  111  first  acquisition  appraisals  at  $150> 

R  1440.02  $16,650 

(b)  lllsecond  acquisition  appraisals  at  $150, 

R  1440.02  16,650 

(c)  109option  negotion  services  at  $531) 

R  1440.03  57,879 

(d)  Title  information  for  111  at  $170, 

R  1440.04  18,870 

(e)  Sundry  acquisition  costs-direct  purchase, 

R  1440.05  20,000 

(f )  Sundry  acquisition  costs — condemnation, 

R  1440.06  3,000 

Total  Acquisition  Expenses:   $133*049 
7.3-  Temporary  Operation  of  Acquired  Property.  R  1448 

(a)  Gross  income  from  temporary  operation, 

R  1448.01  $304,032 

(b)  Repairs,  wages  (janitor,  etc.),  fuel,  light, 

power,  sexrerage  and  water  rentals,  R  1448,03       91,210 

(c)  Insurance,  R  1448.03  16,000 

(d)  Real  estate  payments,  R  1448.034  388,689 
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(e)  Temporary  on-site  moves: 

R  1448.039  $  4.800 

Total  Loss  Temporary  Operation 

of  Acquired  Properties:      +  $  196,667 

8.  Relocation  Costs.  R  1443 
Not  applicable, 

9.  Site  Clearance.  R  14*50 

Demolition  of  structures,  R  1480.02  over  14 
million  cubic  feet  at  plus  $0,045  per  cubic 
foot  based  upon  Boston  Redevelopment  Authority  - 
Engineering  Department  Experience: 

Total  Site  Clearance:  $  437,200 

10.  Pro.ject  Improvements,  R  1455 

(a)  Streets  $  1,429,000 

(b)  Parks  and  plazas  1,394,000 

(c)  Street  and  park  lighting  474,500 

(d)  High  service  water  206,000 

(e)  Low  service  water  659>000 

(f)  Sewers  and  drains  157,000 

(g)  Police  and  fire  signal  systems  25,000 
(h)  Traffic  control  473,850 
(i)  Directional  signals  43,000 

Total  Project  Improvements:  $  4,861,350 

11.  Disposal,  Lease  and  Retention  Costs,  R  1445 

(a)  Real  estate  appraisals   $10,000 
Disposal  maps  and  parcel  plates  $20,000 

R  1445.01  $  30,000 

(b)  Sundry  disposition  costs,  R  1445.03  2.000 

Total  Disposal,  Lease        $  32,000 
and  Retention  Costs: 
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12,  Rehabilitation  and  Conservation.  R  1^60 
Not  applicable. 

13,  Interest,  R  1^20.013 

The  following  table  estimates  the  •  anticipated  borrowing  and  repay- 
ment schedule  which  forms  the  basis  for  the  anticipated  interest  expense. 

Loans  *                       Amount  of   Deposits  into 
Month /Year    New-Outstanding Time Rate Interest    Repayment  Fund* 

July,  1966  2.-2.  12  mos.  I.5/0  $30,000 

July,  1967  3.  -  5.  12  mos.  1.5^  75,000  4. 

July,  1968  4.  -  5,  12  mos.  I.5/0  75,000  4. 

July,  1969  3.  -  ^.  12  mos.  1.5fo  60,000  4. 

July,  1970  1.  -  1,  12  mos.  1,5/0  15,000  1. 


$255,000 


*  In  million  d9llars 


14.  Real  Estate  Purchases,  R  1440 

The  acquisition  appraisals  for  the  Fenway  Urban  Renewal  Area  have 
been  prepared  to  provide  an  estimate  of  property  acquisition  cost  by 
the  Fenway  staff  of  the  Boston  Redevelopment  Authority  and  concurred 
upon  by  the  Real  Estate  Section  at  the  Boston  Redevelopment  Authority. 
The  real  estate  acquisition  costs  are  estimated  at  $6  252  815 

Total  Real  Estate  Purchases;   $6  252  8I5 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  MO. 

PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  3UBMISSI0M  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


LEGAL  DATA:      Resolution  of  Boston  Redevelopment  CODE  NO.  R-231(l) 
Authority  Authorizing  Filing  of 
Application 

Resolution  of  Boston  Redevelopment  Authority  Authorizing  the 

Filing  of  an  Application  for  Loan  and  Grant  for  the 

Fenway  Urban  Renewal  Area 

WHEREAS,  it  is  necessary  and  in  the  public  inter3st  that  the  Boston  Re- 
development Authority  avail  itself  of  the  financial  assistaice  provided 
by  Title  I  of  the  Housing  Act  of  19U9j as  amended,  to  carry  out  the  ur- 
ban renewal  project  described  as  the  Fenway  Urban  Renewal  Area,  herein- 
after referred  to  as  the  "Project";  and 

IfflEREAS,  it  is  recognized  that  the  Federal  contract  for  such  financial 
assistance  pursuant  to  said  Title  I  will  impose  certain  obligations  and 
responsibilities  upon  the  Boston  Redevelopment  Authority  and  will  re- 
quire among  other  things:   (1)  the  provision  of  local  grants-in-aidj 
(2)  a  feasible  method  for  the  relocation  of  families  displaced  from 
the  Project  Area,  and  (3)  other  local  obligations  and  responsibilities 
in  connection  with  the  undertaking  and  carrying  out  of  urban  renewal 
projects; 

WHEREAS,  the  members  of  the  Boston  Redevelopment  Authority  are  cognizant 
of  the  conditions  that  are  imposed  in  the  undertaking  and  carrying  out 
of  urban  renewal  projects  with  Federal  financial  assistance  under  Title  I, 
including  those  prohibiting  discrimination  because  of  race,  color,  creed 
or  national  origin;  and 

WHEREAS,  Title  VI  of  the  Civil  Rights  Act  of  I96U,  and  the  regulations 
of  the  Housing  and  Home  Finance  Agency  effectuating  that  Title,  provide 
that  no  person  shall,  on  the  ground  of  race,  color  or  national  origin, 
be  excluded  from  participation  in,  be  denied  the  benefits  of  or  be  sub- 
jected to  discrimination  in  the  undertaking  and  carrying  out  of  urban 
renewal  projects  assisted  under  Title  I  of  the  Housing  Act  of  I9I49,  as 
amended; 

NOW,  THEREFORE,  BE  IT  RESOLVED  BY  THE  BOARD  OF  THE  BOSTON  REDEVELOP^'iENT  AUTHORITY; 
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1.  That  the  United  States  of  Merica  and  the  Housing  and  Home  Finance 
Administrator  be,  and  they  hereby  are,  assiired  of  full  compliance  by  the 
Boston  Redevelopment  Authority  with  regulations  of  the  Housing  and  Home 
Finance  Agency  effectuating  Title  VI  of  the  Civil  Rights  Act  of  196U. 

2.  That  an  Application  on  behalf  of  the  Boston  Redevelopment  Authority 
for  a  loan  under  Section  102(a)  of  said  Title  I  in  the  amount  of  $1)4.,  296,362 
and  for  a  Project  Capital  Grant  and  a  Relocation  Grant  to  the  full  amount 
available  for  undertaking  and  financing  the  Project  is  hereby  approved, 

and  that  the  Development  Administrator  is  hereby  authorized  and  directed 
to  execute  and  to  file  such  Application  with  the  Housing  and  Home  Finance 
Agency,  to  provide  such  additional  information  and  to  furnish  such  docu- 
ments as  may  be  required  in  behalf  of  said  Agency,  and  to  act  as  the 
authorized  correspondent  of  the  Boston  Redevelopment  Authority. 


)> 
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APPLICATION  FOR  L0A1\I  AND  GRANT  BINDER  NO. 

PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS  R- 

Fenway  Urban  Renewal  Area  SUBfflSSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


LEGAL  DATA:   Opinion  of  LPA  Counsel  Respecting      CODE  NO.  R-23l(2) 
Application  frr  Loan  and  Grant 


Bost»n  Redevelopment  Authority 
1108  City  Hall  Annex 
Boston,  Massachusetts 

Re:  Application  for  L»an  and  Grant,  Fenway  Urban  Renewal  Area, 
Pro.iect  No.  Mass.  R- Boston.  Massachusetts 

Gentlemen : 

I  am  an  attomey-at-law  admitted  t»  practice  in  the  Commonwealth  of 
Massachusetts.  As  counsel  for  the  Boston  Redevelopment  Authority 
(hereinafter  referred  to  as  the  "Local  Public  Agency")  in  the  above 
identified  project,  my  opinion,  including  certain  factual  statements 
requested  by  the  Housing  and  Home  Finance  Agency,  is  as  follows: 

1.  I  have  reviewed  the  Legal  Information  submitted  •n   HHFA  Forms 
H-6IO3A  and  H-6IO3B,  reference  to  which  is  incorporated  herewith  in 
Code  No.  R-231(7);  I  have  made  an  examination  of  applicable  State  law 
and  am  «f  the  opinion  that  since  the  date  of  the  submission  of  said 
Legal  Information,  there  has  not  been  any  court  decision,  statutory  or 
constitutional  enactment,  or  any  revision  or  amendment  of  any  State  or 
local  law  requiring  any  change  or   supplementation  of  the  Legal  Infor- 
mation submitted  as  aforesaid,  and  that  the  said  Legal  Information  as 
t»f  the  date  of  this  opinion  is,  to  the  best  of  my  knowledge  and  belief, 
true  and  correct, 

2.  I  have  reviewed  the  Application  for  Loan  and  Grant,  dated I965 

and  approved  by  the  Local  Public  Agency  on I965,  for  Project  No. 

Mass,  R-    including  particularly  the  data  and  information  relating  to 

(a)  the  size  and  character  of  the  proposed  project  area,  (b)  the  proposed 
project,  (c)  the  activities  to  be  undertaken  by  the  Local  Public  Agency 
in  carrying  out  the  proposed  project,  and  (d)  the  proposed  method  of 
financing  the  project. 

3.  To  the  best  of  my  knowledge,  there  is  no  pending  or  threatened  liti- 
gation of  any  kind  concerning  said  project. 
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k,     I  am  of  the  opinion  that  the  Local  Public  Agency  has  been  legally- 
created  and  is  a  duly  organized  and  acting  public  body  having  the  legal 
power  to  undertake,  carry  •ut,  and  finance  the  project  and  project 
activities  described  in  the  application  in  the  manner  set  forth  therein 
after  completion  of  the  following  actions: 

(a)  Resolution  of  the  Authority  determining  to  undertake  the 
project; 

(b)  Specific  finding  by  the  Authority  pursuant  to  Chapter  652 
of  the  Acts  of  i960,  that  the  plan  is  based  upon  a  local 
survey  and  conforms  to  a  comprehensive  plan  for  the  loca- 
lity as  a  whole; 

(c)  Execution  of  a  Cooperation  Agreement  between  the  City  of 
B*ston  and  the  Authority  and  approval  by  the  Mayor  and 
City  Council  by  appropriate  resolution  after  due  notice 
and  public  hearing; 

(d)  Execution  •f  a  Disposition  Agreement  between  the  Boston 
Redevelopment  Authority  and  each  eligible  donvr  within  the 
meaning  of  Section  112  of  Title  I  of  the  Housing  Act  of  19^9, 
as  amended,  establishing  that  the  disposal  and  redevelopment 
of  land  will  be  for  non-profit  institutional  uses; 

(e)  Execution  of  a  Cooperation  Agreement  between  the  Bost»n 
Redevelopment  Authority  and  each  eligible  donor  within  the 
meaning  of  Section  112  of  Title  I  of  the  Housing  Act  of 
19^9,  as  amended,  obligating  the  institutions  to  make  the 
proposed  expenditureo  within  the  exacuticn  period  and  to 
deliver  the  necessary  certification  and  supporting  data; 

(f )  Approval  of  the  Division  of  Urbsn  Renewal  of  the  Department 
•f  Commerce  and  Development  of  the  Commonwealth  of  l-lassa- 
chusetts; 

(g)  Ccmpliance  by  the  City  of  Boston  to  the  extent  necessary 

with  Section  26DD  of  Chapter  121  of  the  General  Laws  of 
l^fessachusetts; 

(h)  Posting  of  security  for  Eminent  Dwmain  Taking  to  the  satis- 
fac+.ion  of  the  Mayor  purs'iant  to  Chapter  79  and  Chapter  121 
of  the  General  Laws  cf  Piassachusetts; 

(i)  Adoption  of  an  Order  of  Taking  by  the  Authority; 

(j)  Filing  of  Order  of  Taking  at  Registry  of  Deeds,  County  of 
Suffolk,  Commonwealth  wf  Massachusetts. 

5.  I  am  of  the  further  opinion,  on  the  basis  of  the  data  and  information 
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submitted  in  support  of  the  application: 

(a)  That  the  proposed  project  area  meets  the  requirements  of 
State  Law,  particularly  Sections  26JJ,  26KK,  26WW,  26YY, 
26ZZ  of  Chapter  121  of  the  General  Laws  of  i%ssachusetts, 
for  undertaking  the  proposed  project  activities  and 
carrying  out  the  proposed  project  therein, 

(b)  That  the  proposed  project  area  is  contemplated  within 
the  meaning  of  Section  112  of  Title  1  of  the  Housing  Act 
of  19^9 >  as  amended,  as  a  College,  University  or  Hospital 

.area. 

(c)  That  the  project  and  project  activities  described  in  the 
application  are  consistent  with  the  Urban  Renewal  Plan 
which  has  been  prepared  for  the  proposed  project  area. 


John  C,  Conley 
General  Counsel 


I    Mass.  R_   /R-23l(2)  3  ^^  3 


APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBiMISSION  DATE: 

B&ston  Redevelopment  Authority- 
Boston,  Massachusetts 


LEGAL  DATA:  Opinion  of  LPA  Counsel         CODE  NO.  R-23l(3) 

Respecting  Urban  Renewal  Plan 


Mr.  Charles  J.  Horan 

Director  of  Urban  Renewal 

Region  I 

Housing  and  Home  Finance  Agency 

3^6  Broadway 

New  York  13,  New  York 

Re:  Urban  Renewal  Plan  for  Fenway  Urban  Renewal  Area 
Pro.ject  No.  Mass.  R-    Boston,  Massachusetts 

Dear  Sir: 

I  am  an  atti*rney-at-law  admitted  to  practice  in  the  Commonwealth  of  Massachu- 
setts, As  counsel  f«r  the  Boston  Redevelopment  Authority  (hereinafter 
referred  to  as  the  "Local  Public  Agency")  in  the  above-identified  project, 
my  opinion,  including  factual  statements  requested  by  the  Housing  and  Home 
Finance  Agency,  is  as  follows: 

1,  I  have  examined  the  Urban  Renewal  Plan  prepared  by  the  Boston  Redevel- 
opment Authority  relating  to  the  Fenway  Urban  Renewal  Area  in  the  City  of 
Boston,  County  of  Suffolk,  C'>mmonwealth  of  I^lassachusetts,  (hereinafter 
referred  to  as  the  "Plan"),  which  Plan  is  more  specifically  identified  as 
follows : 

A  mimeographed  document  dated 1965 

entitled,  "Urban  Renewal  Plan  -  Fenway  Urban 

Renewal  Area",  consisting  of pages  and 

exhibits,  for  the  project  area  in  the 

aforementioned  project. 

2,  The  Plan  in  form  and  substance  is  in  accord  with  applicable  law.  The 
Plan,  when  duly  approved  by  the  Mayor  and  Council  of  the  City  of  Boston  and 
by  the  Division  of  Urban  Renewal  of  the  Department  of  Commerce  and  Develop- 
ment ftf  the  Commonwealth  of  Massachusetts,  will  be  a  valid  Plan,  meeting 
all  the  requirements  of  State  and  local  law  and  Title  I  of  the  Housing  Act 
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of  19^9,  as  amended.  The  Plan  is  reasonably  clear,  definite,  and  unam- 
biguous and  does  not  provide  for  any  illegal  discriminatory  action  or 
illegal  preferential  action  or  requirement. 

3,  The  territorial  area  covered  by  the  Plan  is  within  the  territorial 
jurisdiction  of  the  Local  Public  Agency  and  conforms  to  all  legal  require- 
ments pertaining  to  the  eligibility  of  such  area  for  the  above-identified 
project;  and  such  area  under  State  and  local  law  is  legally  eligible  and 
appropriate  for  the  redevelopment,  conservation,  and  rehabilitation  act- 
ivities contemplated  under  the  Plan. 

4,  (a)  The  Plan  includes  all  the  provisions,  drawings,  maps, 

documents,  and  other  items  required  to  be  included 
pursuant  to  State  or  local  law  and  the  applicable 
requirements  of  Section  110(b)  of  said  Housing  Act, 

(b)  The  Plan  includes  appropriate  provisions  describing 
the  real  property  which  the  Local  Public  Agency  is  to 
acquire  and  that  which  it  is  not  to  acquire,  and  in- 
cludes appropriate  provisions  for  the  imposition  of 
the  controls  and  other  requirements  of  the  Plan  upon 
all  the  real  property  in  the  project  area  described 
in  the  Plan, 

(c)  The  Plan  is  sufficiently  complete  to  permit  a  determina- 
tion to  be  made  as  to  whether  it  conforms  to  the  general 
plan  of  the  community  as  a  whole  and  to  indicate  its 
relationship  to  definite  local  objectives  respecting 
appropriate  land  uses,  improved  traffic,  improved  public 
transportation,  improved  public  utilities,  and  improved 
recreational  and  community  facilities  in  Boston, 

(d)  The  provisions  in  the  Plan  respecting  land  uses,  building 
requirements  and  densities,  land  coverage,  and  other 
features  in  the  Plan  are  in  accord  with  State  and  local 
law  and  the  requirements  of  Section  110(b)  of  said  Housing 
Act. 

(e)  The  provisions  in  the  Plan  for  the  vacation  and  dedica- 
tion of  streets,  parkways,  and  other  public  ways  and 
for  changes  in  zoning  or  building  codes  and  regulations 
are  in  accord  with  State  and  local  law,  and  the  controls 
in  the  Plan  respecting  the  future  use  of  the  project 
area  described  tJixsz-ein  are  i-eaaonably  clear  and  legally 

(■f)     The  provisions  in  the  Plan  respecting  the  period  of 
duration  of  the  Plan  and  the  future  changes  in  the 
Plan  are  legally  adequate. 
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5»  To  my  knowledge  there  is  n«  pending  or  threatened  litigation  of 
any  kind  concerning  the  Plan. 


Yours  truly, 


John  C.  Conley 
General  Counsel 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

FaRT  I:  FINAL  ir'ROJECT  REfORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUbx^iISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LEGAL  DATA:   Text  of  Notice  of  Public  Hearing  and   CODE  NO.  R-23l(i|.) 
Statement  Concerning  Its  Publication 

NOTICE  OF  PUBLIC  HEilRING 
FENWAY 
URBAN  RENEWAL  PROJECT 
BOSTON  CITY  COUNCIL 

Notice  is  hereby  given  that  the  Committee  on  Urban  Reiie\ral  of  the 
Boston  City  Council  will  hold  a  public  hearing  at  the  City  Couii'*;il  Chamber, 
City  Hall,  Boston,  fessachusetts,  on  19  ,  at      . 

PURPOSES  OF  THE 
PUBLIC  HE.4RING 

The  purposes  of  the  public  hearing  are  the  following :- 

(1)  To  consider  a  proposal  for  the  undertaking  of  an  Urban  Renewal 
Project  by  the  Boston  Redevelopment  Authority  in  the  Project  Area  located 
in  that  part  of  the  City  of  Boston  known  as  the  Fenway,  in  accordance  with 
the  proposed  Urban  Renewal  Flan  for  the  Project  Area  under  the  provisions 
of  the  Federal  Housing  Act  of  19^9}  as  amended,  and  Chapter  121  of  the 
Massachusetts  General  Laws,  as  amended,  with  federal,  state,  and  city 
financial  assistance; 

(2)  To  consider  the  plan  for  the  acquisition  of  land  and  the  demo- 
lation  or  removal  of  buildings  and  improvements  in  the  Project  Area; 

(3)  To  consider  the  public  improvements  proposed  to  be  undertaken, 
including  the  construction,  reconstruction,  alteration,  and  repair  of 
streets,  utilities,  and  parks; 

(^)  To  consider  the  plan  for  making  land  available  for  development 
or  redevelopment  by  private  enterprise  or  public  agencies  as  authorized 
by  law; 

(5)  To  consider  the  plan  for  a  program  of  repair  and  rehabilitation 
of  buildings  or  other  improvements  in  the  Project  Area; 
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(6)  To  consider  the  Relocation  Program  for  the  Project  Area,  which 
will  be  open  for  discussion,  and  available  for  examination  at  the  hearing; 
and 

(7)  To  afford  a  reasonable  opportunity  to  all  persons,  including 
representatives  of  organizations,  to  appear  and  to  present  their  views 
with  respect  to  the  Project. 

INFORi^lATION  AVAILABLE 
FOR  PUBLIC  EXAMINATION 

The  Urban  Renewal  Plan  containing  maps  of  the  Project  Area  and  the 
Relocation  Program  are  on  display  and  available  at  the  offices  of  the 
City  Clerk  of  the  City  of  Boston. 

PROJECT  AREA  DESCRIrTION 

The  Fenway  Urban  Renewal  Project  Area  is  described  below;  it  is  within 
this  area  that  the  public  improvements  and  other  developments  proposed 
under  the  Urban  Renewal  Plan  would  be  undertaken. 

PERIFiETER  BOUNDARIES 

That  certain  tract  of  land,  referred  to  as  the  Fenway  Urban  Renewal 
Area,  situated  in  the  City  of  Boston,  County  of  Suffolk,  and  Commonwealth 
of  iVJassachusetts,  and  bounded  generally  as  follows: 

Beginning  at  the  intersection  of  the  extended  vjesterly  sideline  of 
Charlesgate  West  and  southerly  sideline  of  Newbury  Street; 

Thence  turning  and  running  easterly  along  the  southerly  sideline  of 
Newbury  Street  and  Newbury  Street  extended  to  the  southwesterly  sideline 
of  Massachusetts  Avenue; 

Thence  turning  and  running  northwesterly  along  the  southwesterly 
sideline  of  Massachusetts  Avenue  to  the  northwesterly  sideline  of  Nex-jbury 
Street; 

Thence  turning  and  running  northeasterly  along  the  northwesterly  side- 
line of  Newbury  Street  to  the  northeasterly  sideline  of  Hereford  Street; 

Thence  turning  and  running  southeasterly  along  the  northeasterly 
sideline  of  Hereford  Street  and  across  Boylston  Street  to  the  southeasterly 
sideline  of  Boylston  Street; 

Thence  turning  and  running  southwesterly  along  the  southeasterly 
sideline  of  Boylston  Street  to  the  northeasterly  sideline  of  Dalton  Street; 

Thence  turning  and  running  southeasterly  along  the  northeasterly  side- 
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line  of  Dalton  Street  to  the  northeasterly  sideline  of  Belvidere  Street; 

Thence  turning  and  running  southeasterly  (but  more  easterly  than  said 
last-mentioned  direction)  along  the  northeasterly  sideline  of  Belvidere 
Street  to  the  northwesterly  sideline  of  Huntington  Avenue; 

Thence  turning  and  running  northeasterly  along  the  northwesterly 
sideline  of  Himtington  Avenue  to  the  extended  northeasterly  sideline  of 
Harcourt  Street; 

Thence  turning  and  running  southeasterly  along  the  northeasterly 
sideline  of  Harcourt  Street  to  the  extended  northwesterly  sideline  of  St. 
Botolph  Street; 

Thence  turning  and  running  southwesterly  along  the  northwesterly  side- 
line of  St.  Botolph  Street  to  the  northeasterly  property  line  of  the  pro- 
perty identified  on  the  Property  Map  as  39  St.  Botolph  Street; 

Thence  turning  and  running  northwesterly  along  the  northeasterly  and 
northerly  property  lines  of  said  39  St.  Botolph  Street  to  the  southeasterly 
sideline  of  Public  Alley  ^01; 

Thence  turning  ?nd  running  southwesterly  along  the  southeasterly  side- 
line of  Public  Alleys  401,  402,  and  403  to  the  northeasterly  sideline  of 
Cumberland  Street; 

Thence  turning  and  running  southeasterly  along  the  northeasterly  side- 
line of  Cumberland  Street  to  the  northwesterly  sideline  of  St.  Botolph 
Street; 

Thence  turning  and  running  southwesterly  along  the  northwesterly  side- 
line of  St.  Botolph  Street  to  the  southwesterly  property  line  of  the  pro- 
perty identified  on  the  Property  Map  as  145  St.  Botolph  Street  (Charles  C, 
Perkins  School) ; 

Thence  turning  and  running  northwesterly  along  the  southwesterly  pro- 
perty line  of  said  145  St.  Botolph  Street  (Charles  C.  Perkins  School)  to 
the  southeasterly  sideline  of  Public  Alley  404; 

Thence  turning  and  running  southwesterly  along  the  southeasterly  side- 
line of  Public  Alley  404  to  the  northeasterly  sideline  of  Public  Alley  405; 

Thence  turning  and  running  southeasterly  along  the  northeasterly  side- 
line of  Public  Alley  405  extended  to  the  midline  of  the  right-of-way  of  the 
main  line  of  the  New  York,  i\iew  Haven  &  Hartford  Railroad  (said  midline  being 
the  boundary  of  the  South  End  Urban  Renewal  Project  Area,  No.  I'lass.  R-56); 
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Thence  turning  and  running  southwesterly  along  the  midline  of  the 
New  York,  New  Haven  &  Hartford  Railroad  right-of-way  to  the  southwesterly 
sideline  of  Ruggles  Street; 

Thence  turning  and  running  northwesterly  along  the  southwesterly  side- 
line of  Ruggles  Street  to  the  southeasterly  sideline  of  Annunciation  Road; 

Thence  turning  and  running  southwesterly,  southeasterly,  southwesterly, 
and  northwesterly  along  the  southeasterly,  northeasterly,  southeasterly 
and  southwesterly  sidelines,  respectively,  of  Annunciation  Road  to  the 
southeasterly  sideline  of  Parker  Street; 

Thence  turning  and  running  southwesterly  along  the  southeasterly  side- 
line of  Parker  Street  to  the  extended  southwesterly  sideline  of  Ward  Street; 

Thence  turning  and  running  northwesterly  along  the  southwesterly  side- 
line of  Ward  Street  to  the  southeasterly  sideline  of  St.  Alphonsus  Street; 

Thence  turning  and  running  southwesterly  along  the  southeasterly  side- 
line of  St.  Alphonsus  Street  to  the  southwesterly  sideline  of  McGreevey  Way; 

Thence  turning  and  running  northwesterly  along  the  southwesterly  side- 
line of  McGreevey  Way  and  thence  of  Longwood  Avenue  to  the  southeasterly 
sideline  of  Huntington  Avenue; 

Thence  turning  and  running  southwesterly  along  the  southeasterly  side- 
line of  Huntington  Avenue  to  the  extended  northeasterly  sideline  of  Francis 
Street; 

Thence  turning  and  running  northwesterly  along  the  northeasterly  side- 
line of  Francis  Street  to  the  northwesterly  sideline  of  Netherlands  Road; 

Thence  turning  and  running  southwesterly  along  the  northwesterly  side- 
line of  Netherlands  Road  to  the  corporate  limits  of  the  City  of  Boston; 

Thence  turning  and  running  generally  northeasterly  along  the  corporate 
limits  of  the  City  of  Boston  to  the  southeasterly  sideline  of  the  Massachu- 
setts Bay  Transportation  Authority  right-of-way; 

Thence  turning  and  running  northeasterly  along  the  southeasterly  side- 
line of  the  Massachusetts  Bay  Transportation  Authority  right-of-way  to  the 
northeasterly  sideline  of  Park  Drive; 

Thence  turning  and  running  southeasterly,  northeasterly  and  northerly 
along  the  northeasterly,  northwesterly  and  westerly  sidelines,  repsectively, 
of  Park  Drive  to  the  extended  northeasterly  sideline  of  Ipswich  Street; 


Mass.  R-   /R-23l(/f)  ^  of  5 


Thence  turning  and  running  northwesterly  along  the  extended  north- 
easterly sideline  of  Ipigwich  Street  to  the  northwesterly  sideline  of 
Boylston  Street; 

Thence  turning  and  running  northeasterly  along  the  northwesterly  side- 
line of  Boylston  Street  to  the  extended  westerly  sideline  of  Charlesgate 
West; 

Thence  turning  and  running  northerly  along  the  extended  westerly  side- 
line of  Ch  rlesgate  West  to  the  point  of  beginning. 


STATEMENT  CONCERNING  PUBLICATION  OF  HEARING 

A  notice  in  substantially  the  form  of  the  foregoing  notice  shall  be  pub- 
lished at  least  once  a  week  for  not  less  than  two  successive  weeks  immed- 
iately prior  to  the  date  of  the  City  Council  public  hearing,  in  at  least 
one  newspaper  of  general  circulation  of  Boston.  The  first  publication 
will  be  not  less  than  ten  days  prior  to  the  date  of  the  hearing,  inclusive 
of  the  date  of  publication  but  exclusive  of  the  date  of  hearing. 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority 
Boston,  Massachusetts 


LEGAL  DATA:  Citation  of  Law  Concerning      CODE  NO.  R-23l(5) 

Ad  Valorem  •r  Payments  in 
Lieu  of  Taxes 


GApitol  7-6880  Res.  Oxford  6-^538 

JOHN  C.  CONLET 

Attorney  at  Law 

73  Tremont  Street,  Boston  8,  Mass. 

Boston  Redevelopment  Authority 
73  Tremont  Street 
Boston,  Massachusetts 

Re:  Fenway  Urban  Renewal  Area 
Prt.iect  No.  Mass.  R- 

Gentlemen: 

Section  12  of  Chapter  79  of  the  Massachusetts  General  Laws 
states,  in  part,  as  follows: 

"...Whenever  the  title  or  interest  taken  is  such  that  the 
pr'^perty  will  be  exempt  from  taxation  so  long  as  it  is  held 
and  used  for  the  purposes  for  which  it  is  taken,  the  damages 
for  the  taking  shall  include  an  amount  separately  determined 
and  stated  which  shall  be  estimated  to  be  equal  to  that  por- 
tion of  the  tax  assessed  upon  the  property  in  the  year  it  is 
taken  which,  if  the  tax  were  apportioned  pro  rata  according 
to  the  niiraber  of  days  each  year,  would  be  allocable  to  the 
days  ensuing  after  the  taking," 

Accordingly,  it  is  mandatory  that  the  Authority  pay  taxes  on  any 
taxable  property  from  the  date  of  the  taking  to  the  end  of  the  year  in 
which  the  taking  was  made. 

Ynxir   attention  is  also  directed  to  Section  26R  of  Chapter  121  of 
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the  Massachusetts  General  Laws,  an  extract  •f  which  is  attached  heret». 
Y»u  will  recall  previous  discussions  with  the  Housing  and  Home  Finance 
Agency  concerning  the  scope  and  effect  •f   this  section. 


Very  truly  yours, 


J«hn  C.  Conley 
General  Counsel 


Attachment 
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EXCERPT 

MASSACHUSETTS  GiilJbiRAL  L.^v^/S    (TSR.   ED.) 

CHAPTER  121,  AS  AMENDED, 
SECTION  26R 

Section  26R.   ExemptiTi  from  Taxati»u:   Payments  in  Lieu  of  Taxes 
The  real  estate  and  tangible  personal  property  of  a  housing  authority  (include 
ing  houses  constructed  by  a  housing  authority  on  private  land  in  rural  areas 
under  the  provisions  of  section  twenty- six  II)  shall  be  deemed  to  be  rublic 
property  used  for  essential  public  and  governmental  purposes  and  shall  be  exempt 
from  taxation  and  from  betterments  and  special  assessments;  provided,  that  in 
lieu  «,f  such  taxes,  betterments  and  special  assessments,  a  city  or  town  in 
which  a  housing  authority  holds  real  estate  used  or  to  be  used  in  connection 
with  such  a  project  may  determine  a  suin  to  be  paid  to  the  city  or  town  annually 
in  any- year  or  peri»d  of  years  such  sum  to  be  in  any  year  not  in  excess  of  the 
amount  that  would  be  levied  at  the  current  tax  rate  upon  the  average  of  the 
assessed  value  •f  such  real  estate,  including  buildings  and  other  structures,  for 
three  years  preceding  the  acquisition  thereof,  the  valuation  of  each  year 
being  reduced  by  all  abatements  therein,  as  compensation  for  improvements, 
services  and  facilities,  other  than  gas,  water  and  electricity,  furnished  by  such 
city  or  town  for  the  benefit  of  such  project.  Such  a  city  or  town  may,  how- 
ever, agree  with  such  a  housing  authority  upon  the  payments  to  be  made  to  the 
city  jr  town  as  herein  provided  t   such  housing  authority  may  make  and  such 
city  mr   town  may  accept  such  payments,  the  amount  wf  which  shall  not  in  either 
case  be  subject  to  the  foregoing  limitation.  The  last  paragraph  of  section 
six  and  all  of  section  seven  of  chapter  fifty-nine  shall,  so  far  as  apt,  be 
applicable  to  payments  under  this  section. 

Ntthing  in  the  Housing  Autharity  Law  shall  be  construed  to  prevent  the  tax- 
ation, to  the  same  extent  and  in  the  same  manner  as  other  real  estate  is  taxed, 
•f  real  estate  acquired  by  a  housing  authority  for  a  land  assembly  and  redevel- 
opment project  and  sold  by  it,  or  of  the  leasehold  interests  and  buildings  and 
•ther  structures  belonging  to  private  individuals  or  corporations  on  land 
acquired  and  held  by  a  housing  authority  for  such  a  project  and  leased  by  it; 
provided,  however,  that  real  estate  so  acquired  by  a  housing  authority  and 
sold  or  leased  to  an  urban  redevelopment  corporation  organized  under  chapter 
one  hundred  and  twenty-one  A,  or  to  an  insurance  company  or  savings  bank  or 
group  of  savings  banks  operating  under  said  chapter,  shall  be  taxed  as  provided 
in  said  chapter  and  n#t  othend.se.   (1938,  ^84,  appvd.  7/5/38.  Declared  an 
emergency  law,  19^^-6,  37k,   sec,  1,  appvd.  6/li('/^6.  Declared  an  emergency  law). 
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APPLIC.-.TIO;.i  FOa  LOAN  AND  GRANT  BINDER  NO. 

PART  I:  FINAL  PROJECT  REPORT 
PROJECT  NO.  MSS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

E«st»n  Redevelopment  Authority 
B»ston,  Massachusetts 


LEGAL  DATA:     Rent  Supplementation  Program         CODE  NO.  R-23l(6) 

No  rent  supplementation  program  for  displaced  site  occupants  is  presently 
proposed. 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  I:  FIWaL  PROJECT  REPORT 
PROJECT  NO.  1-lASS.  R- 

Fenway  Urban  Renewal  Area  SUBMISSION  DATE: 

Boston  Redevelopment  Authority- 
Boston,  Massachusetts 


LEGAL  DATA:        Reference  to  Forms  H-6IO3A       CODE  NO.  R-23l(7) 
and  H-6IO3B 


The  Information  Report  for  Urban  Renewal  Project  -  Parts  I  and  II, 
Forms  H-6IO3A  and  H-6IO3B  -  is  incorporated  herewith  for  purposes  of 
reference. 
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Ponn  approTAd  H-ilOJA 

Bndr«t  Bnreaa  Not    eS-^Ktll.l  (8-S9) 


ROUSING  AND  ROUE  FINANCE  AGENCY 
URBAN  RENEWAL  ADMINISTRATION 


LEGAL  INFORMATION  REPORT  FOR  URBAN  RENEWAL  PROJECT 
PART  I  -  SLUM  CLEARANCE  AND  REDEVELOPMENT  ACTIVITIES 


[to  accompany  Survey  and  Planning  Application  or  other  Initial 
application  for  financial  assistance  under  Title  I  of  the 
Housing  Act  of  1949  (Pub.  Law  171,   81st  Cong.,   approved  July  16, 
1949) ,   as  amended,   end  the  Housing  Act  of  19S4  (Pub.  Law  560, 
83rd  (Xing. ,   approved  August  2,   1954)] 


Instructions 

To  be  prepared  in  an  original  and  one  copy  by  legal  counsel  for  the  Local  Public  Agency 
making  the  application  (herein  called  the  "Application")   for  Federal  assistance,   but  only  in 
case  the  urban  renewal  project  contemplated  by  the  Application  involves  "slum  clearance  and 
redevelopment"  activities,    as  defined  in  Section  110(c)  of  Title  I  of  the  Housing  Act  of  1949 
as  amended,   by  the  Local  Public  Agency  making  the  Application. 

If  the  urban  renewal  project  contemplated  by  the  Application  also  Involves  "rehabilita- 
tion or  conservation"  activities  as  defined  in  said  Section  110(c),  then  Part  II  of  this  re- 
port (Ponn  H-6103B)  must  also  be  prepared  by  legal  counsel  for  the  Local  Public  Agency  which 
will  undertake  such  activities.* 

As  used  herein,    the  term,    "Local  Public  Agency",    refers  to  the  particular  public  le«al 
entity  making  the  Application.     The  term,   "Municipality",   as  used  herein,   refers  to  the  city, 
town,   borough,    county,   or  other  type  of  local  political  subdivision,    if  it  is  not  the  Local 
Public  Agency,   having  overall  primary  governmental  Jurisdiction  over  the  area  in  irtiich  the 
contemplated  urban  renewal  project  is  situated. 

Inquiries  by  legal  counsel  for  the  Local  Public  Agency  concerning  the  content  of  this  re- 
port should  be  directed  to  the  appropriate  Regional  Office  of  the  Housing  and  Home  Finance 
Agency,   attention  of  the  Regional  Counsel. 

This  page  should  be  removed  before  submitting  the  form  to  the  HHFA  Regional  Office. 


*  If  Parts  I   and   II   are  prepared  by  the  same  local  Pobllc  Agency,    the  laformatloa  reqaested 
ia  Sectloas  A,    P,    and  G  herein  need  not  be  duplicated   In  Part   II. 
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LEGAL   INFORMATION  REPORT  FOR  URBAN  RENEWAL  PROJECT 
PART   I    -  SLUM  CLEARANCE  AND  REDEVELOPMENT  ACTIVITIES 

A.  Name,  Organization,    and  Territorial  Jurisdiction  of  Local  Public  Agency. 

1.      (a)  The  legal  corporate  name  of  the  Local  Public  Agency  identified  in  the  Application  dated 
19 ,    is: 

Boston  Redevelopment  Authority 

(b)  The  citations  of  law  respecting  such  name  are  as  follows: 

Chapter  121,  General  Laws  of  Massachusetts,  Section  26^ 


2.     The  Local  Public  Agency  was  organized  on  the        ^th      day  of      Octoher ,  iq57 

under  the  following  laws: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended  by  Chapter  I50 
Acts  of  1957 

Constitutional,    statutory,   and  charter  provisions: 
Chapter  121,  General  Laws  of  Massachusetts 


(a)  Does  the  Local  Public  Agency  have  a  special  charter?  (^  ]  Yes  [x]  No 

(b)  If  the  Local  Public  Agency  has  a  charter,    submit  with  the  y^pllcation  a  complete  copy  of 
the  charter,   with  all  amendments  to  the  date  of  such  Application,    duly  certified  by  the 
officer  having  custody  of  the  official  records  of  the  Local  Public  Agency,    specifying 
herein  the  date  of  the  latest  amendment  of  the  charter* 

19 


(a)  Has  the  Local  Public  Agency  adopted  by-laws,    rules,   or  regulations  for  the  conduct  of 
its  affairs?  [X]  Yes  [  J  No 

(b)  If  the  answer  to  the  foregoing  question  is  "Yes",    submit  with  the  Application  a  copy  of 
such  by-laws,    rules,    or  regulations,    with  all  amendments  to  the  date  of  the  Application, 
duly  certified  by  the  officer  having  custody  of  the  official   records  of  the  Local  Public 
Agency,    specifying  herein  the  date  of  the  latest  amendment  of  such  by-laws,    rules,    or 
regulations:      (Omit  this  item  if  the  requested  data  are  included  within  the  organization 
transcript  heretofore  submitted  or  which  is  submitted  herewith  in  accordance  with  the 
requirements  of  Section  G,   Paragraph  3,    below. )   By-laws   stibmitted  to  URA.  in 

1957«     Certified  copies  of  all  subsequent  changes  have  been  sxibmitted. 
,   19 

(a)  Is  the  proposed  urban  renewal  area  described  in  the  AppUf'ntion  located  wholly  within 
the  authorized  territorial  jurisdiction  of  the  Local  Public  Agency?  [X^l  Yes  [  3  No 

(b)  If  the  answer  is  "No",    include  explanation. 
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'm:f?m'-«?T~ 


B.    General  Pover. 

1.  Is  the  Local  Public  Agency  empowered  to  plan,   to  underttee  and  carry  out,    and  to  finance  an 
urban  renewal  project  involving  slum  clearance  and  redevelopment  for  which  financial   aid  un- 
der Title  I  of  the  above  cited  Federal  law  may  be  provided?  P3  Yes  [  D  No 

2.  If  the  answer  to  the  foregoing  question  is  "Yes",   cite  in  general  the  enabling  legislation, 
constitutional  provisions,    court  opinions,   and  other  laws  upon  iriilch  you  base  your  conclusion. 

Citations:    Chapter  121,   General  Laws  of  Massachusetts  as  amended. 

Chapter  652,  Acts  of  I96O. 
Papadinis  vs  Somerville  Housing  Authority  33I  Mass.  627. 
McAuliffe  &  Burke  vs  Boston  Housing  Authority  331*.  Mass.   28 

C.  Specific  Powers. 

1.     Is  a  public  hearing  required  by  State  or  local  law  In  connection  with  any  phase  of  the  pro- 
posed urban  renewal  project?  Conditionally  ^]  Yes  [D  No 

(see  remarks) 

(a)  Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26KK 
Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26ZZ 

(b)  Remarks: 

Division  of  Urban  Renewal,  Deparianent  of  Commeixie  and  Development,   shall 
hold  a  public  hearing  on  a  project  plan  if  requested  to  do  so  "by  Mayor, 
council,  or  25  or  more  taxable  inhabitants  of  such  city  or  town. 

2.  Has  a  public  hearing  been  held  in  connection  with  any  phase  of  the  proposed  urban  renewal 
project: 

(a)  As  and  if  required  by  State  or  local  law?  []  Yes  ^]  No 

(b)  As  contemplated  by  Section  105(d)  of  Title  I  of  the  above  cited  Federal  law? 

[  j  Yes  P3  No 

3.  Does  the  law  require  that  any  determination,    finding,    review,    approval,   or  other  action  be 
made  or  had  at  the  local  level,   or  by  some  other  public  body  or  official,   before  the  Local 
Public  Agency  may  undertake  or  carry  out  any  necessary  action  pertaining  to  or  any  phase  of 
the  proposed  urban  renewal  project?  ^  Yes  C  3  No 

(a)  Citations: 

Chapter  121,  Geneiral  Laws  of  Massachusetts  as  amended.  Section  26KK 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26ZZ 

( b)  Remarks: 
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C.  Specific  Powers  (Continixed) 

4.  What  phases  of  the  proposed  urban  renewal  project  or  what  functions  of  the  Local  Public 
Agency,    generally  or  In  respect  to  the  project,    will   be  or  are  required  by  law  to  be  per- 
formed by  the  State,    the  Municipality,    or  by  any  other  public  body  or  public  official   (other 

than  the  Local  Public  Agency)?  No  uAan  renewal  project  shall  be  vindertaken  until 
the  urban  renewal  plan  therefor  has  been  submitted  to,  and  approved  by,  the 
OSDDiDiaQffiSGCOOfiDC  Division  of  Uiban  Renewal,  Department  of  Commerce  ft  Develop- 
ment; and  no  urban  renewal  plan  shall  be  submitted  to  the  Division  of  Urban 
Renewal,  Department  of  Commeirce  &  Development  unless  the  same  has  been  ap-* 
proved  by  the  city  manager  with  the  approval  of  the  city  council  in  the  case 
of  a^^cit^^havlng  a  plan  D  or  plan  E  charter,  in  the  case  of  any  other  city,by* 
ons.  Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Sections 
26  CC,  26  DD,  26  EE,  26  BBB,  26  ZZ.  Chapter  h9,   Acts  of  I933, 

*  the  mayor  with  the  approval  of  the  city  council  or  the  selectmen  of  the  town 
after  due  notice  and  public  hearing.  Mayor  and  cormcil  must  approve  any  loein 

5.  °?S^^Is^'??er1'lny°^!?^lgltf^n^F?ncfl^g,PW''afflafail,Hr  3l^e JS^eS^.r  ^?¥^l^f  ^mS^^^  \^ 

essary  action  pertaining  to  or  any  power  or  authority  of  the  Local  Public  Agency  to 
undertake  and  carry  out  or  to  finance  the  proposed  urban  renewal  project  or  any  phase 
thereof?  C  ]  Yes  ^J  No 

♦  the  Emergency  Finance  Board. 

(b)     If  the  answer  to  the  foregoing  question  is  "Yes",    give  a  statement  of  details  respect- 
ing the  nature  of  such  litigation;   and  attach  a  copy  of  the  pleadings,   if  any. 

Statement  of  details  and  copy  of  pleading  attached:  [3  ^^^ 

6.  (a)     Does  the  Local  Public  Agency,    the  Municipality,   or  other  public  body  have  the  authority 

to  prepare  a  general  or  master  plan  for  the  development  of  the  locality  as  a  whole  in 
which  the  urban  renewal  area  is  located?  Pf]  Yes  [  ]  No 

Citations: 

Chapter  Ul,  General  Laws  of  Massachusetts  as  amended.  Sections  70,  71. 

Chapter  652,  Acts  of  I960. 

(b)  If  the  answer  to  the  foregoing  question  is  "Yes",    identify  the  local  public  body. 

Boston  Redevelopment  Authority 

(c)  Does  the  Municipality  have  the  authority  to  prepare  and  present  to  the  Housing  and  Home 
Finance  Agency  a  "Workable  Program"  as  described  in  Section  101(c)  of  Title  I  of  the 
above  cited  Federal  law?  [£\  Yes  C !]  No 

Citations:  The  initial  "Workable  Program"  siibmltted  to  URA  in  1957  was 
recertified  in  December,   IS^k, 

Chapter  Ul,  General  Laws  of  Massachusetts  as  amended.  Section  70, 
Chapter  652,  Acts  of  196O. 

7.  Is  there  adequate  legal  authority  for  the  preparation  and  approval  of  an  official  urban  re- 
newal plan  for  an  urban  renewal  project  »rtiich  can  meet  the  requirements  of  Section  110(b)  of 
Title  I  of  the  above  cited  Federal  law?  (X]  Yes  [  3  No 

Citations: 

Chapter  121,  General  Lavs  of  Massachusetts  as  amended. 
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C.  Specific  Powers  (Continued) 

7.      (b)     Is  there  adequate  legal  authority  for  the  preparation  and  approval  of  an  official  rede- 
velopment plan  for  each  portion  of  the  urban  renewal  area  proposed  to  be  acquired  and 
redeveloped,    in  accordance  with  the  requirements  of  Title  I  of  the  above  cited  Federal 
law?  g]  Yes  [  ]  No 

Citations: 

Chapter  121,   General  Laws  of  Massachusetts  as  amended.   Section  26  P. 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  QQ. 


Is  adequate  authority  vested  under  State  and  local  laws  to  permit  the  fulfillment  of  the  re- 
quirements which  are  imposed  by  or  must  be  imposed  pursuant  to  Title  I  of  the  above  cited 
Federal  law  upon  Local  Public  Agencies  receiving  financial  assistance  thereunder,   with  re- 
spect to:  •        , 

(a)     The  relocation  of  families  displaced  from  the  urban  renewal  area 

(Section  105(c)  of  said  Title  I)?  ^3  Yes  [  ]  No 

Citations: 
Chapter  121,  General  Lavs  of  Massachusetts  as  amended.  Section  26  J. 


(b)     Salary,   wage,   and  labor  standards  (Section  109  of  said  Title  I)?      ^J  Yes  [  D  No 

Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  T. 


9.     Is  adequate  authority  vested  under  State  and  local  laws  to  permit  the  provision  of  cash  or 
non-cash  local  grants-in-aid  as  defined  in  said  Title  I?  (XD  Yes  C  D  No 

(a)     Indicate  the  contemplated  sources  of  the  local  grants-in-aid  for  the  proposed  project, 
i.e.,    the  municipality.   Local  Public  Agency,    some  other  agency,    etc. 
City  of  Boston,  Commonwealth  of  Massachusetts. 


(b)  Citations  to  authority  of  each  contemplated  source  of  local  grants-in-aid: 
Chapter  121,   General  Laws  of  Massachusetts  as  amended.   Section  26  CC. 
faiapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  EE. 
Chapter  121,  (Jeneral  Laws  of  Massachusetts  as  amended.  Section  26  FFF. 

(c)  Remarks: 
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C.  Specific  Powers  (Continued) 

10.  Does  any  provision  of  State  or  local  law  restrict  the  right  of  the  Local  Public  Agency  to 
dispose  of  land  acquired  for  redevelopment  purposes  or  prescribe  the  methods  or  impose  con- 
ditions upon  land  disposal?  [X]  Yes    [  D  No 

(a)  Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  LL. 


(b)  Remarks: 


D.   Urban  Renewal  Area  --  Legal  Eligibility  and  Qualification. 

1.  Basing  your  judgment  upon  data  and  information  in  and  submitted  in  support  of  the  Applica- 
tion, is  the  proposed  urban  renewal  area  legally  eligible  and  legally  qualified  under  State 
and  local  law  as  the  area  of  and  for  an  urban  renewal  project: 

(a)  With  respect  to  the  size  of  the  urban  renewal  area?  [X]  Yes    C  3  No 

Citations: 

Chapter  121,  General  Lavs  of  Massachusetts  as  amended.  Section  26  P. 


(b)     With  respect  to  the  conditions  of  slum,   blight,   or  deterioration  existing  in  the  urban 
renewal  area?  J  ]  Yes  C  D  ^^ 

Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  P.' 


(c)     With  respect  to  other  specific  qualification  requirements  pertinent  to  the  urban  renewal 
area,    specifying  them,    imposed  by  law?  [X]  Yes  CD  No 

(1)     Identification  of  other  specific  qualification  requirements: 

Submission  of  project  to  Division  of  Urban  Renewal,  Department  of 
Commerce  and  Development,  for  approval: 
UEBM  RENEWAL  PLAN 


(2)  Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  KK. 
Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  ZZ. 
As  amended  "by  Chapter  23A  inserted  "by  Chapter  636,  Acts  of  196^*. 
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D.   Urban  Renewal  Area  --  Legal  Eligibility  and  Qualification  (Continued) 

2.     Basing  your  judgment  upon  data  and  Information  in  and  submitted  in  support  of  the  Applica- 
tion,   with  respect  to  each  such  portion  of  the  urban  renewal  area  as  is  proposed  in  said  Ap- 
plication as  the  area  of  slum  clearance  and  redevelopment  activities,    is  each  such  portion 
(herein  called  a  "redevelopment  area")   legally  eligible  and  legally  qualified  under  State 
and  local  laws  from  the  standpoint  of: 

(a)     The  size  of  each  such  redevelopment  area?  ^^  Yes  C  3  No 

Citations: 
Chapter  121,  General  Laws  of  Mnssachiisetts  as  amended.  Section  26  P. 


(b)     The  conditions  of  slum  or  deterioration  existing  in  each  such  redevelopment  area? 

5^]  Yes  [  ]  No 


Citations: 


.Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  P  and 

26  J 


(c)  The  extent  of  each  redevelopment  area  which  is  open,  built  up,  improved,  or 

unimproved?  [^  Yes    C  ]]  No 

Citations: 

Chapter  121,  General  Lavs  of  Massachusetts  as  amended.  Sections  26  P  and 

26  J. 


(d)     Other  specific  qualification  requirements  pertinent  to  any  such  redevelopment  areas, 
specifying  them,    imposed  by  law? 

(1)     Identification  of  other  specific  qualification  requirements: 

Submission  of  project  to  Division  of  Uzban  Renewal,  Department  of 
Commerce  and  Development,  for  approval: 
UHBM  HEIIEWAL  PI^ 


(2)  Citations: 

Chapter  121,  General  Lavs  of  Massachusetts  as  amended.  Section  26  KK 
Chapter  121,  General  Lavs  of  Massachusetts  as  amended.  Section  26  ZZ 
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E.  Property  Acquisition  and  Disposition. 

1.     Does  the  law  prohibit  the  Local  Public  Agency  from  exercising  the  right  of  eminent  domain  In 
respect  to  any  particular  type  of  property  in  any  portion  of  the  urban  renewal  area,    which 
property  the  Local  Public  Agency  proposes  to  acquire  as  a  part  of  the  urban  renewal  project, 
or  does  the  law  impose  any  unusual  restrictions  in  respect  of  such  acquisition  as,    for  ex- 
ample,  obtaining  the  consent  of  a  State  public  utilities  commission  to  the  acquisition  of 
any  property  owned  by  a  public  utility  company?  [J  Yes  Q^  No 

S66 

(a)     Citations:  Remarks 

None 


(b)     Remarks:      (If  the  answer  to  the  foregoing  (Question  is  "Yes",    describe  in  detail  any  such 
restrictions) 
None,   except  as  to  property  already  in  public  ownership. 


2.     Does  State  or  local  law  require  the  payment  of  ad  valorem  taxes  or  payments  in  lieu  of  such 
taxes  on  the  property  which  the  Local  Public  Agency  acquires  as  project  land? 

L^  Yes  [  ]  No 

Citations: 
C3hapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  R. 


3.     Does  the  Local  Public  Agency  have  the  power  to  obligate  the  purchasers  or  lessees  of  land  in 
the  project  area  (see  Sec.    105(b)  of  Title  I  of  the  above  cited  Federal  law): 

(a)  To  devote  the  land  to  the  uses  prescribed  by  and  in  conformity  with  the  pertinent  urban 
renewal  plan?  ^]  Yes       ♦  C  3  No 

(b)  To  begin  the  building  of  the  improvements  on  such  land  within  a  reasonable  time? 

U3  Yes  [  ]  No 

(c)  Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  LL. 


4.     Cite  any  provision  in  State  or  local  law  which  prescribes  a  time  limit  within  which  project 
land  must  be  disposed  of  by  the  Local  Public  Agency. 
None 


I 


F.  Financing  Powers. 

1.  Is  the  Local  Public  Agency  authorized  by  State  and  local  law  to  obtain  financial  assistance 
under  Title  I  of  the  above  cited  Federal  law?  [x]  Yes        L  D  No 

(a)  Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  QQ 
Chapter  121,  General  Lavs  of  Massachusetts  as  amended.  Section  26  P 
Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  AAA 

(b)  Remarks: 

Ihe  Authority  has  seven  loan  and  grant  contracts  with  the  HHFA, 

UE  MASS.  2-1  (LG),  UR.  Mass.  2-3  (LG),  Mass.R-24(LG),  Mass.  R-35(LG), 

MASS.R-7T  (LG),  MASS.R-56  (l),   and  MASS.R-51^(LG) 

2.  If  the  answer  to  the  foregoing  question  is  "Yes",   is  the  Local  Public  Agency  authorized  to 
obtain  a  Title  I   "advance"  for  surveys  and  plans  for  an  urban  renewal  project  and  to  agree 
to  repay  such  advance,   with  interest,   out  of  any  moneys  which  become  available  to  the  Local 
Public  Agency  for  the  undertaking  of  the  urban  renewal  project  involved?       ^^  ^^^        C  D  No 

Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  QQ 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  P 

Chapter  121,  General  Laws  of  Massachusetts  as  amended,  Section  26  AAA 

3.  Does  the  Local  Public  Agency  have  the  power  to  borrow  money  (other  than  advances  as  afore- 
said)  to  carry  out  the  urban  renewal  project: 

(a)  From  the  Federal  Government  under  Title  I  of  the  above  cited  Federal  law? 

6:]  Yes         []  No 

(b)  From  other  sources?  ^]]  Yes        [  D  No 

(c)  Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  Hcaended,  Section  26  P. 


Is  the  Local  Public  Agency  authorized  to  provide  reasonable  security  for  the  payment  of  the 
principal  of  and  interest  on  its  obligations  evidencing  any  Title  I  loan  which  may  be  made 
to  it  with  respect  to  the  proposed  urban  renewal  project?  ^3  ^^^        E  3  No 

(a)     Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  P 


(b)     Remarks:      (If  the  answer  to  the  foregoing  question  is  "Yes",   describe  the  nature  of  the 
security)  By  mortgages  upon  property  held  or  to  he  held  ty  it  or  "by  pledge 
of  its  revenue,   including  giants  or  contrihutions  "by  the  Federal  (Jovemment, 
or  in  any  other  lawful  manner,   and  in  connection  with  the  incurrence  of  any 
indebtedness  to  covenant  that  it  shall  not  thereafter  mortgage  the  whole  or 
any  specified  part  of  its  property  ^r  pledge  the  whole  or  any  specified  part 
of  its  revenues. 
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F.  Financing  Powers  (Continued) 

5.  Is  the  Local  Public  Agency  authorized  to  pledge  its  loan  rights  under  a  Title  I  loan  contract 
as  security  for  the  payment  of  the  principal  of  and  interest  on  obligations  which  it  may  sell 
to  others  than  the  Federal  Government  to  finance  the  proposed  urban  renewal  project? 

[  5  Yes  [  ]  No 

(a)     Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  P 


(b)     Remarks: 


Does  the  Local  Public  Agency  have  the  power  tx)  borrow  money  for  the  purpose  of  refunding  any 
obligations  it  may  issue  to  the  Federal  Government  or  to  others  in  connection  with  the  fi- 
nancing or  refinancing  of  the  proposed  urban  renewal  project?  ^]  Yes  C  D  "o 

(a)     Citations: 

CJhapter  121,  General  Laws  of  Massachusetts  as  amended,  Section  26  P 


(b)     Remarks: 


7.     Are  there  any  constitutional,    statutory,   or  charter  limitations  on  the  "debt"  incurring 
powers  of  the  Local  Public  Agency?  C3  Yes  k3  No 

(a)     Citations: 

See  Chapter  121,  General  Lavs  of  Massachusetts  as  amended.  Section  26  UD 
which  imposes  certain  limitations  of  the  City  of  Boston. 


(b)     Remarks,   citing  relevant  judicial  decisions: 


8.     Are  there  any  constitutional,    statutory,   or  charter  limitations  on  the  taxing  powers  of  the 
Local  Public  Agency?  Cxl  Yes  [  ]  No 

(a)  Citations: 

The  Authority  has  no  taxing  power  under  the  General  Laws  of 
Massachusetts  Incltiding  Chapter  121. 
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F.   Financing  Powers  (Continued) 

8.      (b)     Remarks,   citing  relevant  Judicial  decisions: 


G.  Organization  Transcript. 

NOTE:      The  following  Is  not  applicable  and  should  be  disregarded  if  the  Local  Public  Agency 
Is  a  county,    city,    town,    village,    or  other  traditional   type  of  local  government  or 
municipality. 

1.  Has  the  Local  Public  Agency  heretofore  submitted  copies  of  its  transcript  of  organization  to 
the  Urban  Renewal  Administration  or  Its  predecessor,    the  Division  of  Slum  Clearance  and  Urban 
Redevelopment,   or  to  a  Regional  Office  of  the  Housing  and  Home  Finance  Agency,    in  connection 
with  any  project  under  the  Title  I  program?  |Cj  Yes  C  D  No 

2.  If  the  answer  to  the  above  question  is  'Tfes",    the  remainder  of  this  Section  G  is  not  appli- 
cable to  the  Local  Public  Agency  and  should  be  disregarded. 

3.  Tf  the  Local  Public  Agency  Is  (a)   a  public  housing  authority  or  public  housing  agency,   or 
(b)   a  redevelopment  agency,    a  redevelopment  commission,    or  other  special  type  of  redevelop- 
ment entity  (and  if  the  answer  under  Paragraph  1  above  is  "No"),   submit  herewith  two  copies 
of  a  transcript  of  the  organization  of  the  Local  Public  Agency.  ' 

Each  copy  of  the  transcript  of  organization  should  include  one  certified  copy  of  each  document 
necessary  to  evidence,   under  applicable  State  and  local  law,    the  proper  establishment  and  organiza- 
tion of  the  Local  Public  Agency,    the  appointment  and  qualification  of  the  manbers  of  the  original 
governing  body,    the  holding  of  the  original  organization  meeting,    the  election  or  appointment  of  the 
original  officers,    and  the  actoption  of  by-laws  or  other  procedural  regulations.     Illustrative  of  the 
type  of  documents  required  to  be  submitted  are  the  following  which  under  certain  State  and  local 
laws  are  necessary  for  the  preparation  of  the  two  transcripts  of  organization: 

(a)  Two  certified  copies  of  extracts  from  the  minutes  of  the  meeting  or  meetings  of  the  govern- 
ing body  of  the  Municipality  or  appropriate  political   subdivision  at  which  tfie  resolutions 
or  ordinances  authorizing  the  creation,    designation,    and  organization  of  the  Local  Public 
Agency  were  considered  and  adopted,    including,    if  ^propriate,    copies  of  notices  of  such 
meetings  and  waivers  of  and  consents  to  such  meetings; 

(b)  Two  certified  copies  of  the  certificate  of  necessity  or  certificate  of  incorporation  or 
similar  document  Issued  by  the  State  Housing  Board  or  Commission,  the  State  Corporation 
Commission,   or  other  public  body  or  official  as  may  be  required  by  applicable  law; 

(c)  Two  certlflea  copies  of  each  certificate  of  appointment,   by  the  mayor  or  other  appropriate 
appointing  officer  of  the  Municipality,   of  each  of  the  original  members  of  the  governing 
body  of  the  Local  Public  Agency,   with  an  appropriate  certification  that  the  said  certifi- 
cates of  appointment  are  on  file  and  of  record  in  the  office  of  the  certifying  officer; 

(d)  Two  certified  copies  of  extracts  from  the  minutes  of  the  meeting  or  meetings  of  the  govern- 
ing body  of  the  Municipality  or  other  appropriate  political  subdivision  at  which  the  ap- 
pointment of  each  of  the  original  members  of  the  governing  body  of  the  Local  Public  Agency 
was  confirmed  or  £«)proved,   where  such  confirmation  or  approval  is  required  by  applicable  law. 
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G.  Organization  Transcript  (Continued) 

(e)  Two  certified  copies  of  the  certificate  of  approval  of  the  appointments  of  each  of  the  orig- 
inal members  of  the  governing  body  of  the  Local  Public  Agency  issued  by  the  State  Housing 
Board,   Comniission,   or  similar  public  body,    if  required  by  applicable  law; 

(f)  Two  certified  copies  of  the  oath  of  office  or  acceptance  of  appointment,    if  required  by  law, 
of  each  original  appointee  to  the  governing  body  of  the  Local  Public  Agency; 

(g)  Two  certified  copies  of  extracts  from  the  minutes  of  the  organization  meeting  or  meetings  of 
the  Local  Public  Agency  at  which  the  original  by-laws  and  official  seal  were  adopted,   of- 
ficers were  elected,    and  other  proceedings  relating  to  the  organization  of  the  Local  Public 
Agency  were  taken,    including  copies  of  notices  of  such  meetings  and  of  the  waivers  of  and 
consent  to  such  meetings; 

(h)     Two  certified  copies  of  the  by-laws  of  the  Local  Public  Agency  as  originally  adopted,    if  not 
included  within  the  above-mentioned  minutes  of  the  organization  meeting;    and 

(i)     Two  certified  copies  of  each  amendment  or  change  in  the  by-laws  of  the  Local  Public  Agency 
to  the  date  of  the  submission  of  the  organization  transcript.    Including  certified  extracts 
from  the  minutes  of  the  proceedings  of  the  governing  body  of  the  Local  Public  Agency  and 
other  documents,    if  any,   necessary  to  evidence  the  proper  adoption  of  any  such  amendments  or 
changes. 

Iixfoxnation  required  by  item  G,  "Organization  Transczlpt", 
previously  siibmltted. 
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OPINION   OP   COUNSEL 


I,    the  undersigned,    DO  HE31EBY  CERTIFY  that  I  am  the  duly  appointed  and  acting  attorney  at  law 
for  the  Local  Public  Agency  named  in  the  Application  to  which  this  opinion  appertains;    that  I  have 
been  authorized  to  submit  the  foregoing  Legal  Information  in  behalf  of  said  Local  Public  Agency;    and 
that  such  Legal  Information  is  true  and  correct  to  the  best  of  my  knowledge  and  information. 

I  have  reviewed  such  Application,    dated  ,    and  approved  by  the  Local 

Public  Agency  on ,    including  particularly  the  data  and  information  relating 

to  (a)  the  size  and  character  of  the  proposed  urban  renewal  area,  (b)  the  proposed  project  for  which 
surveys  and  plans  are  to  be  prepared,  (c)  the  activities  to  be  undertaJten  by  the  Local  Public  Agency 
in  surveying  and  planning  the  proposed  project,    and  (d)  the  proposed  method  of  financing  the  project. 

I   am  of  the  opinion  that  the  Local  Public  Agency  has  been  legally  created  and  is  a  duly  organ- 
ized and  acting  public  body  having  the  legal  power  to  undertake,    finance,    and  carry  out  the  survey- 
ing and  planning  work  described  in  such  Application  for  which  it  seeks  an  Advance  of  funds  (or  other 
Federal  aid)  under  Title  I  of  the  Housing  Act  of  1949,    as  amended. 

I  am  of  the  further  opinion,   on  the  basis  of  the  data  and  information  submitted  in  support  of 
the  Application: 

(a)     that  the  proposed  urban  renewal  area  is  a  slum,    blighted,   deteriorated, 
or  deteriorating  area  within  the  meaning  of  such  Federal  law  and  that  it  meets  the 
requirements  of  State  law,  particularly  Section of 


,    for  undertaking  the  proposed  urban 


renewal  project;    and 

(b)     that  such  portion  of  the  urban  renewal  area  which  is  proposed  for  slum 
clearance  and  redevelopment  is 

[^  3     clearly  predominantly  residential  in  character. 

[_  3     not  clearly  predominantly  residential  in  character. 

[3    not  predominantly  residential  in  character  but  con- 
taining a  substantial  number  of  slum  or  blighted 
dwellings. 

Dated  this day  of. ,    19 


(Type    or  Print  Name) 


(Signature) 


(Address) 


€l 


%. 
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Fonn  approved  H-6IO38 

Bodget   Bnreau  No.    63-R912.1  (8-59) 


HOUSING  AND  HOME  FINANCE  AGENCY 

URBAN  RENEWAL  ADMINISTRATICW 


LEGAL   INFORMATION  REPORT  FOR  URBAN  RENEWAL  PROJECT 
PART   II   -  REHABILITATION  OR  CONSERVATION  ACTIVITIES 


[To  accompany  Survey  and  Planning  Application  or  other  Initial 
^plication  for  financial  assistance  under  Title  I  of  the 
Housing  Act  of  1949  (Pub.   Law  171,   81st  Cong.,    approved  July  15, 
1949),   as  amended,    and  the  Housing  Act  of  1954  (Pub.   Law  560, 
83rd  Oong. ,    approved  August  2,    1954)] 


Instructions 

To  be  prepared  in  an  original  and  one  copy  by  legal  counsel  for  the  Local  Public  Agency 
making  the  application  (herein  called  the  "Application")   for  Federal  assistance,    but  only  in 
case  the  urban  renewal  project  contemplated  by  the  Application  involves  "rehabilitation  or  con- 
servation" activities,   as  defined  in  Section  110(c)  of  Title  I  of  the  Housing  Act  of  1949  as 
amended,    by  the  Local  Public  Agency  making  the  Application. 

If  the  urban  renewal  project  contemplated  by  the  Application  also  involves  "slum  clear- 
ance and  redevelopment"  activities  as  defined  in  said  Section  110(c),    then  Part  I  of  this  re- 
port (Form  H-6103A)  must  also  be  prepared  by  legal  counsel  for  the  Local  Public  Agency  whicn 
will  undertake  such  activities.* 

As  used  herein,    the  term,    "Local  Public  Agency",    refers  to  the  particular  public  legal  en- 
tity making  the  Application.     The  term,    "Municipality",    as  used  herein,    refers  to  the  city, 
town,    borough,    county,   or  other  type  of  local  political  subdivision,    if  it  is  not  the  Local 
Public  Agency,   having  overall  primary  governmental  jurisdiction  over  the  area  in  which  the  con- 
templated urban  renewal  project  is  situated. 

Inquiries  by  legal  counsel  for  the  Local  Public  Agency  concerning  the  content  of  this  re- 
port should  be  directed  to  the  appropriate  Regional  Office  of  the  Housing  and  Home  Finance 
Agency,    attention  of  the  Regional  Ctounsel. 

This  page  should  be  removed  before  submitting  the  form  to  the  HHPA  Regional  Office. 


*  If   Parts    I    and   II    are  prepared   by    the   same  Local   Pnblic   Agency,    the   Information    requested 
1b   Sections   A,    F,    and  G  herela  seed   not   be  dapllcated   in    Part    II. 
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LEGAL   INFORMATION  REPORT  FOR  URBAN  RENEWAL  PROJECT 
PART   II   -  REHABILITATION  OR  CONSERVATION  ACTIVITIES 

A.  Name,  Organization,   and  Territorial  Jurisdiction  of  Local  Public  Agency. 

1.      (a)  The  legal  corporate  name  of  the  Local  Public  Agency  identified  in  the  Application  dated 
.    19 is: 


(b)  The  citations  of  law  respecting  such  name  are  as  follows: 


The  Local  Public  Agency  was  organized  on  the day  of ,    19. 

under  the  following  laws: 


Constitutional,    statutory,    and  charter  provisions: 


3.      (a)  Does  the  Local  Public  Agency  have  a  special  charter?  (]  3  Yes  C  ]]  No 

(b)   If  the  Local  Public  Agency  has  a  charter,    submit  with  the  Application  a  complete  copy  of 
the  charter»   with  all   amendments  to  the  date  of  such  Application,    duly  certified  by  the 
officer  having  custody  of  the  official  records  of  the  Local  Public  Agency,    specifying 
herein  the  date  of  the  latest  amendment  of  the  charter: 

,    19 ^ 


(a)  Has  the  Local  Public  Agency  adopted  by-laws,    rules,    or  regulations  for  the  conduct  of 
its  affairs?  [  3  Yes  [  3  No 

(b)  If  the  answer  to  the  foregoing  question  is  "Yes",    submit  with  the  Application  a  copy  of 
such  by-laws,    rules,   or  regulations,   with  all  amendments  to  the  date  of  the  Application, 
duly  certified  by  the  officer  having  custody  of  the  official  records  of  the  Local  Public 
Agency,    specifying  herein  the  date  of  the  latest  amendment  of  such  by-laws,    rules,   or 
regulations:      (Omit  this  item  if  the  requested  data  are  included  within  the  organization 
transcript  heretofore  submitted  or  which  is  submitted  herewith  in  accordance  with  the 
requirements  of  Section  G,   Paragr^h  3,    below.) 

19 


(a)  Is  the  proposed  urban  renewal  area  described  in  the  Application  located  wholly  within 
the  authorized  territorial  jurisdiction  of  the  Local  Public  Agency?       []  ]  Yes  C  J  "o 

(b)  If  the  answer  is  "No",    Include  explanation. 


i>l 
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B.  General  Power. 

1.  Is  the  Local  Public  Agency  empowered  to  plan,  to  undertake  and  carry  out,  and  to  finance  an 
urban  renewal  project  involving  rehabilitation  or  conservation  for  which  financial  aid  under 
Title  I  of  the  above  cited  Federal  law  may  be  provided?  [X]  Yes     E  ]  No 

Chapter  121,  General  Laws  of  Massachusetts  as  amended. 

2.  If  the  answer  to  the  foregoing  question  is  "Yes",  cite  in  general  the  enabling  legislation, 
constitutional  provisions,  court  opinions,  and  other  laws  upon  which  you  base  your  conclusion. 

Chapter  121,  General  Lavs  of  Massachusetts  as  amended. 
Citations: 

Chapter  652,  Acts  of  I960. 

Papadinls  vs.  Somervllle  Housing  Authority,  33I  Mass  627 

McAuliffe  &  Burke  vs.  Boston  Housing  Authority,  33U  Mass  28 

C.  Specific  Powers. 

1.     Is  a  public  hearing  required  by  State  or  local  law  In  connection  with  any  phase  of  the  pro- 
posed urban  renewal  project?  EJ  Yes  C  D  No 

(a)     citations: 


(b)     Remarks: 


2.  Has  a  public  hearing  been  held  In  connection  with  any  phase  of  the  proposed  unban  renewal 
project:.  . 

(a)  As  and  If  required  by  State  or  local  law?  [^  ^^^  C  D  No 

(b)  As  contemplated  by  Section  105(d)  of  Title  I  of  the  above  cited  Federal   law? 

[]  Yes  [D  No 

3.  Does  the  law  require  that  any  determination,    finding,    review,   approval,   or  other  action  be 
made  or  had  at  the  local  level,   or  by  some  other  public  body  or  official,    before  the  Local 
Public  Agency  may  undertake  or  carry  out  any  necessaiy  action  pertaining  to  or  any  phase  of 
the  proposed  urban  renewal  project?  [J  Yes  C  3  No 

(a)     Citations: 


(b)     Remarks: 
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C.  Specific  Powers  (Continued) 

I 

4.  What  phases  of  the  proposed  urban  renewal  project  or  what  functions  of  the  Local  Public 
Agency,    generally  or  in  respect  to  the  project,   will  be  or  are  required  by  law  to  be  per- 
formed by  the  State,    the  Municipality,   or  by  any  other  public  body  or  public  official  (other 
than  the  Local  Public  Agency)? 

(a)  Explain  fully: 

Mayor  and  Council  must  approve  any  loan  order  for  the  City's  share  of 
project  costs.  The  loan  order  must  be  approved  hy  the  Emergency 
Finance  Board. 

(b)  Citations: 

Chapter  121,   General  Laws  of  Massachusetts  as  amended,   Section  26CC,   Chapter  U9 
Chapter  121,   General  Laws  of  Massachusetts  as  amended.  Section  26DD,Act8  ofl933 
Chapter  121,   General  Laws  of  Massachusetts  as  amended.  Section  26EE 
Chapter  121,   General  Laws  of  Massachusetts  as  amended.   Section  26BBB,  &  26ZZ 

5.  (a)     Is  there  any  litigation  pending,   or  threatened,   or  deemed  necessary,    affecting  any  neo- 

essary  action  pertaining  to  or  any  power  or  authority  of  the  Local  Public  Agency  to 
undertake  and  carry  out  or  to  finance  the  proposed  urban  renewal  project  or  any  phase 
thereof?  []  Yes  ^']  No 

(b)     If  the  answer  to  the  foregoing  question  is  "Yes",    give  a  statement  of  details  respect- 
ing the  nature  of  such  litigation;   and  attach  a  copy  of  the  pleadings,   if  any. 

Statement  of  details  and  copy  of  pleadings  attached:  [J  Yes 

6.  (a)     Does  the  Local  Public  Agency,    the  Municipality,   or  other  public  body  have  the  authority 

to  prepare  a  general  or  master  plan  for  the  development  of  the  locality  as  a  whole  in 
which  the  urban  renewal  area  is  located?  ^3  Yes  C  3  No 

Citations: 

Chapter  ^4-1,  General  Laws  of  Massachusetts  as  amended.  Sections  fO,  71 

Chapter  652,  Acts  of  I96O. 

(b)  If  the  answer  to  the  foregoing  question  is  "Yes",    identify  the  local  pubric  body. 

Boston  Redevelopment  Authority. 

(c)  Does  the  Municipality  have  the  authority  to  prepare  and  present  to  the  Housing  and  Home 
Finance  Agency  a  "Workable  Program"  as  described  in  Section  101(c)  of  Title  I  of  the 

olie^lnitiaf ^^orkable  Program"  submitted  to  URA  in  1957  vid  recerti'fl^°  In 

Chapter  41,  Geneiral  Laws  of  Massachusetts  as  amended.  Section  70 
Chapter  652,  Acts  of  I960 


7.     (a)     Is  there  adequate  legal  authority  for  the  preparation  and  approval  of  an  official  urban 
renewal  plan  which  can  meet  the  requirements  of  Section  110(b)  of  Title  I  of  the  above 
cited  Federal  law?  Ix]  Yes  [  ]  No 

Citations: 

CSiapter  121,  General  Laws  of  Massachusetts  as  amended. 
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C.  Specific  Poviers  (Continued) 

8.   Is  adequate  authority  vested  under  State  and  local  laws  to  permit  the  fulfillment  of  the  re- 
quirements which  are  imposed  by  or  must  be  imposed  pursuant  to  Title  I  of  the  above  cited 
Federal  law  upon  Local  Public  Agencies  receiving  financial  assistance  thereunder,  with  re- 
spect to: 

(a)  The  relocation  of  families  displaced  from  the  urban  renewal  area 

(Section  105(c)  of  Title  I)?  ?  ]  Yes     [  ]  No 

Citations: 

Chapter  121,  General  Lavs  of  Massachusetts  as  amended.  Section  26j 


(b)     Salary,   wage,    and  labor  standards  (Section  109  of  said  Title  1)7      (jcj  Yes  C  J  No 

Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  T. 


9.     Is  adequate  authority  vested  under  State  and  local  laws  to  permit  the  provision  of  cash  or 
non-cash  local  grants-in-aid  as  defined  in  said  Title  I?  [j^  Yes  C  D  No 

(a)     Indicate  the  contemplated  sources  of  the  local  grants-in-aid  for  the  proposed  project, 
I.e.,    the  municipality.  Local  Public  Agency     some  other  agency,    etc. 


City  of  Boston,  Commonwealth  of  Massachusetts 


(b)     Citations  to  authority  of  each  contemplated  source  of  local  grants-in-aid:  ' 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Sections  26  CC, 

26  EE,  26  FFP. 


(c)     Remarks: 


10.     Does  any  provision  of  State  or  local  law  restrict  the  right  of  the  Local  Public  Agency  to 
dispose  of  land  acquired  for  redevelopment  purposes  or  prescribe  the  methods  or  impose  con- 
ditions upon  land  disposal?  [j]  Yes  C  H  No 

(a)     Citations: 

Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  LL. 
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C.  Specific  Powers  (Continued) 
10.   (b)  Remarks: 


D.   Urban  Renewal  Area  --  Legal  Eligibility  and  Qualification. 

Basing  your  judgment  upon  data  and  information  in  and  submitted  in  support  of  the  Application,  is 
the  proposed  urban  renewal  area  legally  eligible  and  legally  qualified  under  State  and  local  law 
as  the  area  of  and  for  an  urban  renewal  project: 

(a)  With  respect  to  the  size  of  the  urban  renewal  area?  [X]  Yes    C  3  No 

Citations: 

Chapter  121,  General  T«ws  of  Massachusetts  as  amended.  Section  26  P. 


(b)     With  respect  to  the  conditions  of  slum,    blight,   or  deterioration  existing  in  the  urban  re- 
newal area?  [X]  Yes  [  ]  No 

Citations: 
Chapter  121,  General  Laws  of  Massachusetts  as  amended.  Section  26  P 


(c)     With  respect  to  other  specific  qualification  requirements  pertinent  to  the  urban  renewal 
area,    specift^ing  them,    imposed  by  law?  ^]  Yes  E  3  No 

(1)     Identification  of  other  specific  qualification  requirements: 

Submission  of  project  to  Division  of  Ux^an  Benewal,  Department  of  Commerce 
&  Development  for  approvalt  UAan  Renewal  Plan. 


(2)  Citations:  ,   «  ^^     ,^  -a-n-       a 

Chapter  121,  General  Laws  of  Massachusetts  as  can*mded.  Sections  2d  KK  and 

26  ZZ.  As  amended  "by  Chapter  23^  inserted  by  Chapter  636,  Acts  of  I96I*. 
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E.  Behabilitation  or  Conservation  Powers. 

1.     List,   by  citation,    the  constitutional,   statutory,    and  charter  provisions,   with  Judicial  de- 

I  cisions  thereon,    and  the  local  codes  or  ordinances  which  will  be  utilized  by  the  Local  Public 

Aeency  in  carrying  out  a  program  of  riehabilitation  in  the  proposed  urban  renewal  area. 

Chapter  121,  Genral  Lavs  of  Massachusetts,   as  amended. 


2.     List,   by  citation,    code  provisions  or  administrative  determinations  which  establish  standards 
to  be  utilized  in  carrying  out  a  program  of  rehabilitation. 


Chapter  121,  General  Lavs  of  Massachxisetts,   as  amended. 


Does  the  law  permit  the  acquisition  of  real  property  by  the  Local  Public  Agency,    in  the  pro- 
posed urban  renewal  area,   by  eminent  domain  or  otherwise,   where  necessary  to: 

(a)  Eliminate  unhealthful,    insanitary,   or  unsafe  conditions?  5[]  Yes  T  D  No 

(b)  Lessen  density?  gl]  Yes         []  No 

(c)  Eliminate  obsolete  or  other  uses  detrimental  to  the  public 

welfare?  ^D  Yes  [  ]  No 

(d)  Otherwise  remove  or  prevent  the  spread  of  blight  or  deteriora- 
tion? fc]  Yes  [  J  No 

(e)  Provide  land  for  needed  public  facilities?  ^3  ^^^  C  3  No 

(f)  Citations: 

Chapter  79  and  121,  General  Lavs  of  Massachusetts,  as  amended. 


(g)     Explain  fully  what  powers  and  findings  are  relied  upon  by  the  Local  Public  Agency  to  un- 
dertake the  acquisition  of  land  and  improvements  by  eminent  domain  or  otherwise: 

Findings  of  suhstandard,  decedent  or  "blighted  area. 


4.     Does  State  or  local  law  require  the  payment  of  ad  valorem  taxes  or  payments  in  lieu  of  such 
taxes  on  the  property  which  the  Local  Public  Agency  acquires  as  project  land? 
In  year  of  acquisition.     In  other  years,  depending  on  ^3  Yes         [3  No 

acts  of  City  AssesoiB. 
Citations: 
Chapter  121,  General  Lavs  of  Massachusetts,  as  amended.  Section  26  R. 
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E.  Rehabilitation  or  Conservation  Powers  (Continued) 

6.     Does  the  Local  Public  Agency  have  the  power  to  obligate  the  purchasers  or  lessees  of  land  In 
the  proposed  urban  renewal  area  (see  Sec.    105(b)  of  Title  I  of  the  above  cited  Federal  law): 

(a)  To  devote  the  land  to  the  uses  prescribed  by  and  in  conformity  with  the  pertinent  urban 
renewal  plan?  [3C]  Yes  [  D  No 

(b)  To  begin  the  building  of  the  Improvenents  on  such  land  within  a  reasonable  tine? 

Del  Yes  C]No 

(c)  Citations: 

Chapter  121,  Massachusetts  General  Lavs  as  amended,  Section  26  LL. 


6.     Cite  any  provision  in  State  or  local  law  which  prescribes  a  tine  limit  within  which  project 
land  must  be  di^osed  of  by  the  Local  Public  Agency. 

None  ^ 


F.  Financing  Powers. 

1.     Is  the  Local  Public  Agency  authorized  by  State  and  local  law  to  obtain  financial  assistance 
under  Title  I  of  the  above  cited  Federal  law?  |]X]  Yes  C  H  No 

(a)     Citations: 

C!hapter  121,  General  Lavs  of  Massachusetts  as  amended.  Sections  26  QQ 
26  P,  26  AAA. 


(b)     Remarks: 

Die  Authority  has  seven  loan  and  grant  contracts  vlth  the  HHFA,'  UR  Mass, 
2-1  (LG)  and  UR  Mass.  2-3  (LG).  Mass.   H-2k  (LG).  Mass.   R-77  (LG), 
Mass.  R-56  (L),  Mass.  R-5'^  (LG),  Mass.  R-35  (LG). 

If  the  answer  to  the  foregoing  question  is  "Yes",    is  the  Local  Public  Agency  authorized  to 
obtain  a  Title  I  "advance"   for  surveys  and  plans  for  an  urban  renewal  project  and  to  agree  to 
repay  such  advance,    with  interest,   out  of  any  moneys  which  become  available  to  the  Local  Pub- 
lic Agency  for  the  undertaking  of  the  urban  renewal  project  involved?     [x)  Yes  C  ]  "o 

Citations: 


3.     Does  the  Local  Public  Agency  have  the  power  to  borrow  money  (other  than  advances  as  aforesaid) 
to  carry  out  the  urban  renewal  project: 

(a)     Prom  the  Federal  Govemnent  under  Title  I  of  the  above  cited  Federal  law? 

M  Yes  [  ]  No 
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F.  Financing  Powers  (Continued) 

3.      (b)     From  other  sources?  []  Yes  C  H  No 

(c)     Citations: 


Is  the  Local  Public  Agency  authorized  to  provide  reasonable  security  for  the  payment  of  the 
principal  of  and  Interest  on  its  obligations  evidencing  any  Title  I  loan  which  may  be  made  to 
it  with  respect  to  the  proposed  urban  renewal  project?  [J  Yes  C  ]  No 

(a)     Citations: 


(b)     Remarks:     (If  the  answer  to  the  foregoing  question  is  "Yes",   describe  the  nature  of  the 
security) 


Is  the  Local  Public  Agency  authorized  to  pledge  its  loan  rights  under  a  Title  I  loan  contract 
as  security  for  the  payment  of  the  principal  of  and  Interest  on  obligations  which  it  may  sell 
to  others  than  the  Federal  Government  to  finance  the  proposed  urban  renewal  project? 

[  ]  Yes  [  J  No 

(a)     Citations: 


(b)     Remarks: 


Does  the  Local  Public  Agency  have  the  power  to  borrow  money  for  the  purpose  of  refunding  any 
obligations  it  may  issue  to  the  Federal  Government  or  to  others  in  connection  with  the  fi- 
nancing or  refinancing  of  the  proposed  urban  renewal  project?  [3  ^^^  E  D  No 

(a)     Citations: 


(b)     Remarks: 


Are  there  any  constitutional,    statutory,  or  charter  limitations  on  the  "debt"  incurring 
powers  of  the  Local  Public  Agency?  CD  Y®^  CJ  ' 


No 
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F.  Financing  Powers  (Continued) 
7.     (a)     Citations: 


(b)     Remarks,   citing  relevant  Judicial  decisions: 


8.     Are  there  any  constitutional,   statutory,  or  charter  linltatlons  on  the  taxing  powers  of  the 
Local  Public  Agency?  []  Yes  C  D  •*> 

(a)     Citations: 


(b)     Remaiits,   citing  relevant  Judicial  decisions: 

C.  Organization  Transcript. 

NOTE:     The  following  Is  not  ^plicable  and  should  be  disregarded  if  the  Local  Public  Agency 
is  a  county,   city,   town,   village,   or  other  traditional  type  of  local  government  or 
municipality. 

1.  Has  the  Local  Public  Agency  heretofore  submitted  copies  of  its  transcript  of  organisation  to 
the  Urban  Renewal  Administration  or  its  predecessor,    the  Division  of  Slum  Clearance  and  Ur- 
ban Redevelopment,   or  to  a  Regional  Office  of  the  Housing  and  Home  Finance  Agency,    in  con- 
nection with  any  project  under  the  Title  I  program?  [^  Yes  E  D  No 

2.  If  the  answer  to  the  above  question  is  "Yes",    the  remainder  of  this  Section  G  is  not  appli- 
cable to  the  Local  Public  Agency  and  should  be  disregarded. 

3.  If  the  Local  Public  Agency  is  (a)   a  public  housing  authority  or  public  housing  agency,   or 
(b)   a  redevelopment  agency,    a  redevelopment  commission,   or  other  special  type  of  redevelop- 
ment entity  (and  if  the  answer  under  Paragraph  1  above  is  "No"),    submit  herewith  two  copies 
of  a  transcript  of  the  organization  of  the  Local  Public  Agency. 

Each  copy  of  the  transcript  of  organization  should  Include  one  certified  copy  of  each  document 
necessary  to  evidence,  under  applicable  State  and  local  law,  the  propLr  establishment  and  organiza- 
tion of  the  Local  Public  Agency,  the  appointment  and  qualification  of  the  members  of  the  original 
governing  body,  the  holding  of  the  original  organization  meeting,  the  election  or  appointment  of 
the  original  officers,  and  the  adoption  of  by-laws  or  other  procedural  regulations.  Illustrative 
of  the  type  of  documents  required  to  be  submitted  are  the  following  which  under  certain  State  and 
local  laws  are  necessary  for  the  preparation  of  the  two  transcripts  of  organization: 

(a)     Two  certified  copies  of  extracts  from  the  njinutes  of  the  meeting  or  meetings  of  the  govern- 
ing body  of  the  Municipality  or  appropriate  political  subdivision  at  which  the  resolutions 
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G.  Organization  Transcript  (Continued) 

or  ordinances  authorizing  the  creation,    designation,    and  organization  of  the  Local  Public 
Agency  were  considered  and  adopted,    including,    if  appropriate,    copies  of  notices  of  such 
meetings  and  waivers  of  and  consents  to  such  meetings; 

(b)  Two  certified  copies  of  the  certificate  of  necessity  or  certificate  of  incorporation  or  sim- 
ilar docuiBent  issued  by  the  State  Housing  Board  or  Commission,    the  State  Corporation  Com- 
mission,  or  other  public  body  or  official  as  may  be  required  by  applicable  law; 

(c)  Two  certified  copies  of  each  certificate  of  appointment,    by  the  mayor  or  other  appropriate 
appointing  officer  of  the  Municipality,   of  each  of  the  original  members  of  the  governing 
body  of  the  Local  Public  Agency,    with  an  appropriate  certification  that  the  said  certifi- 
cates of  appointment  are  on  file  and  of  record  in  the  office  of  the  certifying  officer; 

(d)  Two  certified  copies  of  extracts  from  the  minutes  of  the  meeting  or  meetings  of  the  govern- 
ing body  of  the  Municipality  or  other  appropriate  political  subdivision  at  which  the  appoint- 
ment of  each  of  the  original  members  of  the  governing  body  of  Xhe  Local  Public  Agency  was 
confirmed  or  approved,   where  such  confirmation  or  approval  is  required  by  applicable  law; 

(e)  Two  certified  copies  of  the  certificate  of  i«)provar  of  the  appointments  of  each  of  the 
original  members  of  the  governing  body  of  the  Local  Public  Agency  Issued  by  the  State  Housing 
Board,   Commission,  or  similar  public  body,   if  required  by  applicable  law; 

(f)  Two  certified  copies  of  the  oath  of  offic?  or  acceptance  of  appointment,   if  required  by  law, 
of  each  original  appointee  to  the  governing  body  of  the  Local  Public  Agency; 

(g)  Two  certified  copies  of  extracts  from  '         inutes  of  the  organization  meeting  or  meetings  of 
the  Local  Public  Agency  at  which  the  o        nal  by-laws  and  official  seal  were  adopted,   of- 
ficers were  elected,    and  other  proceedings  relating  to  the  organization  of  the  Local  Public 
Agency  were  taken,    including  copies  of  notices  of  such  meetings  and  of  the  waivers  of  and 
consent  to  such  meetings; 

(h)     Two  certified  copies  of  the  by-laws  of  the  Local  Public  Agency  as  originally  adopted,   if  not 
included  within  the  above-mentioned  minutes  of  the  organization  meeting;    and 

(1)     Two  certified  copies  of  each  amendment  or  change  in  the  by-laws  of  the  Local  Public  Agency 
to  the  date  of  the  submission  of  the  organization  transcript,    including  certified  extracts 
from  the  minutes  of  the  proceedings  of  the  governing  body  of  the  Local  Public  Agency  and 
other  documents,    if  any,   necessary  to  evidence  the  proper  adoption  of  any  such  amendments 
or  changes. 
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